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JCAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  July  13,  1973,  at  8:15  a.m,.  Room  289, 
City  Hall . 

PRESENT : Committee 


Nathan  B.  Cooper,  Acting  Chairman 
George  L.  Carey,  Public  Utilities 
Allan  B.  Jacobs,  City  Planning 

Stanley  R.  Larsen,  Mayor’s  Office  J...-  tv. 

Thomas  W.  Malloy,  Recreation  and  Park 

Thomas  G.  Miller,  CAO's  Office 

S.  Myron  Tatarian,  Public  Works  ■ ■ 

Staff  I 

Gilbert  H.  Boreman,  CAO's  Office 
Fred  C.  Chan,  Public  Works 
Stephen  E.  Dykes,  CAO's  Office 
Samuel  Jung,  City  Planning 
Jeffrey  Lee,  Public  Works 
Robert  C.  Levy,  Public  Works 
Calvin  L.  Malone,  City  Planning 

Guests 


Julian  L.  Bardoff,  Water  Department 
Arthur  S.  Becker,  Parking  Authority 
Mark  Rand,  Public  Works 


I.  Requests  for  Supplemental  Appropriation 

a.  Public  Works,  Engineering,  $310,000  for  reconstruction  and  moderni- 
zation of  water  pollution  control  plants. 

Mr.  Levy  advised  the  Committee  that  based  on  language  in  the  ordinance 
regarding  the  water  pollution  control  program  there  may  be  no  need  for  the 
supplemental  appropriation  request  now  before  the  Committee.  He  indicated  that 
the  request  is  for  the  reappropriation  of  grant  funds  received  from  the  federal 
government  for  additional  water  pollution  control  work.  Mr.  Cooper  suggested 
that  the  Committee  act  on  the  request  at  this  time  although  there  may  be  a ques- 
tion of  necessity.  Should  the  request  be  required,  action  at  this  time  would 
obviate  the  need  for  a subsequent  referral  to  the  Committee. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

b.  Pxxblic  Works,  Engineering,  $5,232,900  for  various  street  improvements. 

Mr.  Levy  reviewed  the  backgroiond  of  the  supplemental  appropriation 
request.  He  indicated  that  at  the  time  of  the  budget  hearings  before  the  Finance 
Committee,  the  Department  of  Pxablic  Works  was  invited  to  take  all  unexpended 
funds  and  reallocate  these  funds  for  those  additional  street  improvement  projects 
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which  were  in  the  budget  but  not  recommended  for  funding.  He  stated  that  the 
list  of  projects  is  in  the  same  basic  priority  as  was  recommended  in  the  budget 
and  reviewed  previously  by  the  Committee. 

Mr.  Miller  noted  that  some  of  the  projects  were  not  in  the  capital  pro- 
gram. Mr.  Chan  replied  that  some  of  the  budget  items  were  general  in  description 
whereas  the  supplemental  appropriation  items  are  described  specifically.  Also, 
some  projects  were  in  the  program  for  future  years,  but,  because  of  their  urgency, 
have  been  included  in  the  request.  Mr.  Chan  indicated  that  the  pavement  recon- 
struction for  Shields  Street  and  the  re-potting  of  street  trees  on  Grant  Avenue 
are  new  projects  which  have  not  been  reviewed  previously. 

Mr.  Cooper  questioned  the  relationship  between  the  beautification  and 
improvement  progreim  for  neighborhood  shopping  districts  and  the  Protected  Resi- 
dential Neighborhood  project  funded  in  the  amount  of  $300,000  for  1973-74. 

Mr.  Jacobs  and  Mr.  Levy  both  explained  that  these  two  projects  are  designed  to 
accomplish  different  objectives. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

c.  Parking  Authority,  $73,000  for  Mission-Bartlett  Parking  Plaza. 

Mr.  Becker  reviewed  the  operating  history  of  the  Mission-Bartlett  Parking 
Plaza.  He  explained  that  the  Mission  Merchants  are  no  longer  able  to  operate 
the  lot.  Therefore,  it  is  proposed  that  the  lot  be  made  a part  of  the  neighbor- 
hood parking  program. 

Mr.  Becker,  in  reviewing  the  project,  stated  that  the  funds  will  provide 
for  the  redesign  of  the  lot  (wider  isles  and  stalls),  metering  and  landscaping. 

The  final  design  will  provide  228  parking  spaces  (235  are  now  available). 

Mr.  Jacobs  was  concerned  about  the  previous  proposal  for  the  use  of  air 
rights  over  the  lot  by  the  Housing  Authority  and  whether  this  project  would  pre- 
clude the  future  use  of  the  air  rights.  Mr.  Becker  explained  that  he  has  con- 
tacted the  Housing  Authority  about  the  current  proposal  but  that  he  has  not 
heard  from  them.  Additionally,  he  noted  that  the  proposed  improvement  would 
not  preclude  the  future  use  of  the  air  rights  by  the  Housing  Authority. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

d.  Public  Utilities,  Water  Department,  $7,970,000  for  various  improve- 
ment projects. 

Mr.  Bardoff  reviewed  the  supplemental  appropriation  request.  He  stated 
that  this  is  the  first  request  for  appropriation  from  the  newly  approved  1972 
Municipal  Water  Bond.  He  indicated  that  all  projects  listed  were  included  in 
the  proposed  bond  program  reviewed  previously  by  the  Committee.  For  the  Com- 
mittee's information  he  discussed  the  various  projects  included  in  the  supple- 
mental request.  Also,  he  noted  that  environmental  impact  reports  have  been 
approved  for  all  projects. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 
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The  meeting  was  adjourned  at  8:45  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone 
Secretary 
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CAPIlMi  IMPROVEMECT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  August  3,  1973,  at  8:15  a.m.. 
Room  289,  City  Hall.  *1^ 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairmcin 

George  L.  Carey,  Public  Utilities 

Samuel  Jung,  City  planning 

Thomas  W.  Malloy,  Recreation  and  Park 

S.  Myron  Tatariaun,  Public  Works 

Staff 

Gilbert  H.  Boreman,  CAO's  Office 
Stephen  E.  Dykes,  CAO's  Office 
Charles  W.  Griffith,  Public  Works 
Jeffrey  Lee,  Pxiblic  Works 
Calvin  L.  Malone,  City  Plemning 
L.  T.  Tom,  Public  Works 

Guests 


Frank  McIntosh,  Real  Estate 
Carol  Moss,  Public  Library 
Robert  Williams,  Public  Library 


I.  Requests  for  Supplemental  Appropriation. 

a.  Public  Works,  Engineering,  $157,000  for  pre-delivery  maintenance 
of  street  trees. 

Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  stated 
that  the  street  trees  for  Market  Street  were  purchased  several  years  ago  to 
allow  adequate  growth  time  before  the  trees  were  replcinted  on  Market  Street. 
However,  because  of  a series  of  delays  on  the  Market  Street  construction  proj- 
ect, additional  funds  are  needed  to  maintain  the  trees  until  they  are  planted. 

Several  members  of  the  Committee  were  concerned  about  the  causes  of  the 
delay  and  the  additional  per  tree  maintenance  cost  necessitated  by  the  delay. 
Mr.  Tatarian  asked  if  it  would  be  possible  to  have  the  trees  maintained  by  the 
City  rather  than  the  contractor.  Mr.  Levy  explained  that  the  City  would  lose 
the  tree  guareuitee  if  the  Department  of  Public  Works  would  assume  the  mainte- 
nance responsibility  for  the  trees  and  that  the  over-all  cost  to  the  City  could 
therefore  be  greater  than  the  additional  funds  now  needed  for  the  mainteneince . 

After  further  discussion  on  the  cost  of  the  tree  maintenance  and  plant- 
ing program,  the  Committee  voted  to  approve  the  supplemental  appropriation 
request . 
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b.  Public  Library,  $28,955  for  the  moving  of  the  printing  facility 
from  the  Library  Annex  to  the  Main  Library  and  for  the  ventilation 
of  the  Library  Annex. 

Mr.  Griffith  reviewed  the  supplemental  appropriation  request.  He  indi- 
cated that  the  relocation  of  the  printing  shop  from  the  Library  Annex  to  the 
Main  Library  is  the  subject  of  an  anticipated  court  order  because  of  health 
code  violations. 

Ms.  Moss  noted  that  the  court  order  resulted  from  a suit  filed  hy 
Local  400  to  improve  the  ventilation  and  to  relieve  crowded  conditions  where 
technical  services  along  with  the  printing  facility  are  now  located. 

Mr.  Tatarian  expressed  concern  about  the  allocation  of  funds  to  a build- 
ing which  was  constructed  as  a temporary  structiore.  Mr.  Griffith  observed  that 
he  does  not  believe  that  the  use  of  45  Hyde  Street  will  be  terminated  within 
the  near  future  and  that  something  should  be  done  to  improve  the  condition  of 
the  structure.  Mr.  Tatarian  concurred  that  the  working  conditions  should  be 
improved  if  the  building  will  be  used  into  the  future. 

Mr.  Carey  expressed  concern  regarding  a statement  made  previously  by 
Mr.  Griffith  that  the  building  code  people  have  not  reviewed  the  proposal  and 
whether  the  improvement  as  proposed  will  be  adequate.  Mr.  Griffith  stated  that 
this  may  be  a problem.  Mr.  Tatarian  indicated  that  the  Committee  could  approve 
the  request,  but  if  additional  funds  should  be  needed,  it  could  again  be  referred 
to  the  Committee  for  action.  The  Committee  concurred  and  suggested  that  enforce- 
ment personnel  review  the  proposal  for  code  compliance  at  both  the  Library  Annex 
and  the  Main  Library. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

c.  Recreation  and  Park,  $25,000  for  inspection  service  for  Palace 
of  Fine  Arts. 

Mr.  Griffith  reviewed  the  supplemental  appropriation  request.  He  stated 
that  the  work  proposed  under  private  contract  by  the  Palace  of  Fine  Arts  League 
will  complete  the  colonnades  at  the  Palace.  However,  funds  are  needed  for 
inspection  services  by  the  Department  of  Public  Works  in  order  to  provide  the 
necessary  certifications  that  the  work  was  done  in  accordance  with  plans  and 
specifications . 

Mr.  Malloy  noted  that  at  the  Recreation  and  Park  Commission  meeting,  the 
representative  of  the  donor  who  is  providing  the  construction  fxands  observed 
that  the  inspection  services  should  be  paid  by  the  City  as  a token  contribution 
toward  the  constmaction  project.  He  asked  if  the  General  Revenue  Sharing  funds 
allocated  to  the  Palace  coxild  be  used  for  the  project.  Mr.  Griffith  stated  that 
the  League  is  opposed  because  they  want  to  use  those  funds  for  the  theater. 

After  further  discussion,  the  Committee  voted  to  approve  the  supplemental 
appropriation  request. 

d.  Public  Works,  Engineering,  $150,000  for  Washington  Street  widening, 
Montgomery  to  Sansome,  relocation  assistance. 
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Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  dLnsufficient  f\ands  are  available  for  relocation  services.  Mr.  McIntosh 
explained  that  relocation  provisions  have  changed  since  the  project  was 
initiated. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 


The  meeting  was  adjourned  at  9:15  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone 
Secretary 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  September  7,  1973,  at  8:15  a.m.. 
Room  289,  City  Hall. 


PRESENT : Committee 


Nathan  B.  Cooper,  Acting  Chairman 
Joseph  M.  Caverly,  Recreation  and  Park 
John  C.  Farrell,  Pablic  Utilities 
Samuel  Jung,  City  Planning 
Stanley  R.  Larsen,  Mayor's  Office 
Thomas  G.  Miller,  CAO's  Office 
S.  Myron  Tatarian,  Public  Works 

Staff 

Gilbert  H.  Boreman,  CAO's  Office 
Charles  W.  Griffith,  Public  Works 
Robert  C.  Levy,  Public  Works 
Calvin  L.  Malone,  City  Planning 

I.  Requests  for  Supplemental  Appropriation 

a.  Public  Works,  Architecture,  $35,000  for  alterations  at  Main  Library 
to  permit  relocation  of  printing  operation  from  Library  Annex  and 
ventilation  of  Library  Annex,  first  floor. 

Mr.  Miller  noted  that  the  Committee  has  previously  approved  the  supple- 
mental appropriation  to  relocate  the  printing  operation  and  to  provide  for  the 
ventilation  of  the  Library  Annex  in  the  amount  of  $28,500;  however,  after 
further  review  of  building  code  requirements,  the  cost  has  been  increased  from 
$28,500  to  $35,000.  The  Controller's  Office  has  recommended  res\ibmission  of 
the  proposal. 

Mr.  Griffith  reviewed  the  work  proposed  under  the  supplemental  appropri- 
ation. He  stated  that  there  is  no  change  in  scope  of  the  project,  but  that  the 
increased  cost  will  meet  code  requirements  not  included  in  the  original  estimate. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

b.  Public  Works,  Engineering,  $17,900  for  reconstruction  of  door  closer 
interlock  systems  on  City  Hall  elevators. 

Mr.  Levy  reviewed  the  request  for  supplemental  appropriation.  He  indi- 
cated that  the  project  will  provide  for  the  improvement  of  three  freight  eleva- 
tors on  the  Polk  Street  side  of  City  Hall  to  comply  with  State  safety  orders. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

c.  Pxjblic  Works,  Architecture,  $267,396.13  for  reappropriation  of 
unexpended  balance  of  funds  from  Engine  No.  16  to  Engine  No.  3 
for  the  construction  of  a new  firehouse. 
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Mr.  Griffith  reviewed  the  request  for  supplemental  appropriation.  He 
stated  that  although  bids  were  received  for  the  construction  of  the  firehouse 
for  Engine  No.  3,  insufficient  funds  were  available  to  award  the  job.  Therefore, 
the  Fire  Department  has  decided  against  the  reconstruction  of  Engine  No.  16  and 
to  use  the  monies  for  the  construction  of  Engine  No.  3.  With  the  additional 
funds,  the  construction  project  will  go  to  bid  in  November  of  this  year. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 


II.  Re-scheduling  of  CIAC  Report  for  March  15,  1974 

Mr.  Miller  reviewed  the  requirements  of  the  March  15  report.  He  observed 
that  because  the  Mayor  has  advanced  his  budget  date  from  April  15  to  February  15 
for  submission  to  the  Board  of  S\ipervisors,  the  Committee  should  reconsider  their 
report  date.  The  Committee  agreed  to  advance  the  publication  date  of  the  March  15 
report  to  meet  the  Mayor's  budgetary  requirement. 


III.  Rules  Governing  Business  of  CIAC 

Mr.  Miller  distributed  copies  of  the  proposed  rules  to  govern  the  business 
of  the  Committee  relative  to  State  law  and  the  Charter. 

After  reviewing  the  proposed  rules,  the  Committee  agreed  to  include  a 
provision  relative  to  posting  requirements  for  scheduled  Committee  meetings. 

The  Committee  voted  to  adopt  the  rules  as  amended. 


* 


* 


The  meeting  was  adjourned  at  9:00  a.m. 

Respectfully  sxibmitted. 


Calvin  L.  Malone,  Secretary 
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, CAPITPiL  IMPROVEMENT  ADVISORY  COMMITTEE 

Summary  minutes  of  the  meeting  held  Friday,  November  30,  1973,  at  8:15  a.m.. 
Room  289,  City  Hall. 

PRESENT : Committee 


Nathan  B.  Cooper,  Acting  Chairman 
George  L.  Carey,  Public  Utilities 
Samuel  Jung,  City  Planning 
Robert  C.  Levy,  Public  Works 
Thomas  G.  Miller,  CAO's  Office 
John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Gilbert  H.  Boreman,  CAO's  Office 
t’red  C.  Chan,  Public  Works 
Stephen  E.  Dykes,  CAO's  Office 
Charles  W.  Griffith,  Public  Works 
Stanley  R.  Larsen,  Mayor's  Office 
Calvin  L.  Malone,  City  Planning 

Guests 


Claude  Finn,  Redevelopment  Agency 
Steve  Le  Moullec,  Bay  Guardian 

I.  Review  of  Bond  Propositions  Proposed  for  the  Jxine,  1974,  Election. 

Mr.  Miller  reviewed  the  bond  schedule  included  in  the  Committee's  report 
for  June,  1973.  He  indicated  that  the  various  departments  and  agencies  who  have 
bond  programs  included  in  the  report  have  been  contacted  and  that  there  is  no 
desire  at  this  time  to  proceed  with  a bond  proposition  for  the  Jvine,  1974,  election. 

In  response  to  Mr.  Tolan 's  question  about  the  central  heating  plant,  its 
power  requirements  and  its  possible  replacement,  Mr.  Miller  replied  that  the  plant 
is  antiquated,  inefficient  and  should  be  replaced,  but  that  plans  are  not  suffi- 
ciently advanced  at  this  time  to  svibmit  the  proposal  to  the  electorate. 

Mr.  Miller  asked  Mr.  Le  Moullec  if  he  had  any  questions  regarding  the  bond 
process.  In  response,  Mr.  Le  Moullec  wanted  to  know  how  the  Bond  Screening  Com- 
mittee fitted  into  the  process.  Mr.  Miller  explained  the  procedure.  A further 
question  from  Mr.  Le  Moullec  was  regarding  the  method  by  which  a citizen  or  citizen 
group  could  propose  a bond  proposition.  Several  members  of  the  Committee  responded 
to  the  question.  Generally,  a citizen  proposal  would  go  to  the  Board  of  Super- 
visors for  referral  to  the  appropriate  operating  department. 


II.  Requests  for  Supplemental  Appropriation. 

a.  Port  Commission,  $14,000,000  for  completion  of  Pier  94;  altera- 
tions to  Pier  80;  and,  land  purchase  and  development. 
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Mr.  Miller  stated  that  the  Port  Commission  has  requested  a one-week 
postponement.  The  Committee  concurred  with  the  Commission's  request. 

b.  Public  Works,  Engineering,  $750  for  purchase  of  land. 

Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  City  owns  a land-locked  parcel  abutting  a state-owned  parcel  along  Charter 
Oak  Avenue.  The  state  parcel  is  for  sale.  With  the  state  parcel,  the  City  land 
will  have  street  frontage  and,  according  to  the  Real  Estate  Department,  a market 
value  of  approximately  $12,000. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

c.  Public  Health,  San  Francisco  General  Hospital,  $18,000  for 
alterations  to  Intensive  Care  and  Surgical  Wards. 

Mr.  Miller  reviewed  the  supplemental  appropriation  request.  He  stated 
that  the  project  has  been  before  the  Committee  previously  during  review  of  the 
capital  improvement  program,  but  that  the  project  had  not  received  a priority  suf- 
ficiently high  enough  to  obtain  funding. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

d.  Asian  Art  Museum,  $7,500  for  freight  elevator  study. 

Mr.  Griffith  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  original  design  for  the  museum  included  a separate  freight  elevator,  but 
that  it  was  deleted  from  the  final  plans.  The  museum  has  been  using  the  passenger 
elevator  for  freight  purposes.  This  dual  use  has  created  operational  problems. 

The  fiands  being  requested  will  provide  for  a study  of  the  physical  and  operational 
requirements  for  a new  freight  elevator. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 


III.  Other  Business 

a.  Mr.  Miller  distributed  a schedule  of  meetings  for  review  of  budgetary 
requests.  The  Committee  concurred  with  the  schedule. 

b.  Mr.  Miller  observed  that  the  Recreation  and  Park  Department  has  again 
reaffirmed  their  previous  position  that  they  will  not  assume  the  responsibility 
for  maintaining  the  walkways  and  green  areas  for  the  various  Hunters  Point  Rede- 
velopment Area  housing  sites  because  of  insufficient  manpower.  In  response  to 
Mr.  Miller's  question,  Mr.  Finn  indicated  that  the  Redevelopment  Agency  has  not 
estciblished  a home  owners  association  or  similar  organization  to  provide  for  the 
continuing  maintenance  of  these  green  areas.  Mr.  Cooper  suggested  that  repre- 
sentatives from  the  Redevelopment  Agency  should  be  contacted  regarding  the  status 
of  the  program - 

c.  Mr.  Miller  distributed  an  ordinance  introduced  by  Supervisor  Molinari 
which  would  require  the  Controller  to  indicate  in  the  voter's  pamphlet  that  a 
particular  bond  proposition  would  not  result  in  a change  of  the  tax  rate  but 
rather  would  be  paid  from  the  purchase  and  use  tax  exclusively.  Also,  the  effect 
of  this  proposed  ordinance  would  be  to  allocate  the  purchase  and  use  tax  funds 
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to  capital  program  items  only  with  no  provision  for  general  fund  surplus  transfers. 
Mr.  Cooper  indicated  that  this  ordinance  has  now  been  amended  which  permits,  as 
does  the  previous  ordinance,  general  fund  surplus  transfers. 

d.  Mr.  Miller  mentioned  to  the  Committee  that  the  August  issue  of 
Governmental  Finance  contains  an  article  on  the  effect  of  taxation  on  municipal 
bonds . 


* * * 

The  meeting  was  adjourned  at  9:00  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone 
Secretary 
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CAPITAL  IMPROVEMENT  ADVISORY  CCM4ITTEE 

Sunimary  minutes  of  the  meeting  held  Friday,  December  7,  1973,  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 

Nathan  B.  Cooper,  Acting  Chairman 
George  L.  Carey,  Public  Utilities 
Thomas  W.  Malloy,  Recreation  and  Park 
Thomas  G.  Miller,  CAO's  Office 
Edward  I.  Murphy,  City  Planning 
S.  Myron  Tatarian,  Public  Works 

Staff 

Gilbert  H.  Boremcin,  CAO's  Office 
Stephen  E.  Dykes,  CAO's  Office 
Samuel  Jung,  City  Planning 
Jeffrey  Lee,  Public  Works 
Calvin  L.  Malone,  City  Planning 
John  Rutherford,  Public  Works 

Guests 


John  Yeomans,  Port  Commission 

Redevelopment  Agency; 

Jerry  Belcher 
Arthur  Evans 
Claude  Finn 


I.  Request  for  Supplemental  Appropriation 

Port  Commission,  $14,000,000  for  various  improvements. 

Mr.  Yeomans  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  work  proposed  is  part  of  the  bond  program  for  the  Port  which  was  approved 
by  the  electorate  in  1971.  Additionally,  he  indicated  that  the  Port  will  submit 
to  the  voters  in  another  year,  a new  bond  program  to  complete  the  work  begun  under 
the  previous  approved  bond  program. 

Mr.  Cooper  asked  if  sufficient  revenues  would  be  available  to  pay  for  the 
bonds  when  improvements  are  proposed  for  an  area  which  will  not  be  completed  until 
a subsequent  bond  program  is  submitted  to  and  approved  by  the  electorate.  Mr. 
Yeomans  replied  that  it  was  not  possible  to  answer  the  question  at  this  time. 

Mr.  Cooper  recommended  that  the  work  at  India  Basin  be  deferred  until  the 
new  bond  program  is  approved  by  the  voters  and  funds  are  authorized  to  complete  the 
proposed  work. 
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Based  on  Mr.  Cooper's  recommendation,  the  Committee  voted  to  approve  the 
supplemental  appropriation  in  the  amount  of  $9,700,000  only  and  that  $4,300,000 
be  deferred. 


II.  Hunters  Point  Redevelopment  Project's  Landscaping  Program 

Mr.  Evans  reviewed  the  landscaping  program  for  the  Hunters  Point  project. 

He  indicated  that  Housing  Sites  1 and  2 are  due  for  completion  in  February.  The 
bids  are  in  on  Housing  Site  3,  but  the  contract  has  not  been  awarded.  The  remaining 
sites  will  not  be  underway  for  another  year. 

Mr.  Evans  mentioned  that  \ander  the  agreement  reached  with  the  Committee 
previously,  the  City  would  be  responsible  for  funding  the  landscaping  maintenance 
costs  for  the  first  year  with  the  Redevelopment  Agency  and  the  City  sharing  the 
costs  for  the  second  year  and  by  the  third  year  the  association  of  home  owners  in 
the  project  area  would  be  responsible  for  the  maintenance  program  thereafter; 
however,  the  original  cost  estimates  for  landscape  maintenance  have  increased.  He 
noted  that  rather  than  needing  $50,000  annually  for  the  maintenance  program, 

$100,000  is  now  estimated  to  be  the  annual  program  cost.  Assuming  that  the  proj- 
ect will  have  600  housing  units  when  completed,  this  new  cost  estimate  will  mean 
that  $10-$12  per  month  per  unit  will  be  needed  to  assure  that  the  landscaping  is 
maintained  for  the  initial  years.  He  observed  that  an  additional  $70,000  has  been 
requested  for  1974-75  in  City  funds  for  landscape  maintenance.  Coupled  with  the 
two  previous  appropriations  of  $20,000  each,  this  will  bring  to  $110,000  the  amount 
available  for  the  maintenance  program.  Most  of  this  amount  (approximately  $96,000) 
will  be  committed  in  1974. 

In  conclusion,  Mr.  Miller  asked  if  the  Redevelopment  Agency  still  plans  to 
proceed  with  an  owner-maintenance  program  in  light  of  the  increased  costs.  Mr. 

Evans  replied  in  the  affirmative. 


III.  Review  of  Maintenance  and  Repair  Requests  for  1974-75 

Mr.  Miller,  in  introducing  the  maintenance  and  repair  program,  offered  to 
the  Committee  the  following  quote  from  Toynbee,  "You  can  mark  the  decline  of  civili- 
zation from  the  moment  it  neglects  routine  maintenance." 

Mr.  Miller  reviewed  the  comparative  summary  prepared  by  the  s\abcommittee 
for  the  maintenance  and  repair  program.  Also,  he  presented  the  individual  depart- 
mental program  for  Committee  review. 

After  consideration  of  the  various  schedules,  the  Committee  made  the  follow- 
ing cimendments: 


1.  Department  of  Public  Works.  The  Committee  voted  to  defer 
Priorities  5-8. 

2.  Recreation  and  Park.  The  Committee  voted  to  defer  Pri- 
orities 5-8  with  the  exception  of  the  project  for  the 
repair  of  the  Coit  Tower  murals  in  the  amount  of  $5,000. 

The  Committee  voted  to  approve  the  various  departmental  schedules  as  sub- 
mitted with  the  above  amendments. 
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IV.  Other  Matters  for  Discussion 

a.  Mr.  Tatarian  indicated  that  with  the  gasoline  shortage  he  estimates 
that  there  will  be  about  a 15  per  cent  reduction  in  gas  tax  receipts.  In  a letter 
which  he  has  prepared  for  submission  to  the  State  of  California,  he  recommends 
that  the  gas  tax  be  increased  to  offset  the  deficiency  or  that  other  state  ftmds 
be  used  to  make  up  the  difference. 

b.  Mr.  Malloy  expressed  concern  about  the  maintenance  of  Market  Street, 
especially  in  the  vicinity  of  Powell  Street.  Mr.  Miller  indicated  that  the 
Department  of  Public  Works  has  s\abmitted  a supplemental  request  for  new  cleaning 
equipment.  Mr.  Cooper  noted  that  it  may  not  be  desirable  to  expend  too  much  money 
on  maintenance  until  the  construction  project  is  completed. 

c.  Mr.  Miller  presented  copies  of  the  Committee's  Rules  of  Order  which  had 
been  adopted  at  a previous  Committee  meeting. 

d.  Mr.  Miller  observed  that  the  Board  of  Supervisors  has  on  their  agenda 
a letter  of  intent  for  the  Performing  Arts  Center's  garage  facility.  He  said 
that  although  the  sponsors  of  the  project  had  met  with  the  Committee  earlier,  they 
have  not  presented  further  information  on  the  project  as  requested  by  the  Committee. 

The  Committee  agreed  that  a letter  should  be  sent  to  the  sponsors  outlining 
the  Committee's  responsibilities  on  nonprofit  corporation  proposals  and  requesting 
f\irther  review  of  the  proposal. 

* * * 

The  meeting  was  adjourned  at  9:35  a.m. 

Respectfully  sxibmitted. 


Calvin  L . Malone 
Secretary 
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^CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 

^ Summary  minutes  of  the  meeting  held  Friday,  December  14,  1973,  at  8:15  a,m.  in 
Room  289,  City  Hall.  ^ 

PRESENT:  Committee 

Nathan  B.  Cooper,  Acting  Chairman 
John  C.  Farrell,  Pxiblic  Utilities 
Jeffrey  Lee,  Public  Works 
Thomas  W.  Malloy,  Recreation  and  Park 
Thomas  G.  Miller,  CAO's  Office 
George  A.  Williams,  City  Planning 

Staff 

Gilbert  H.  Boreman,  CAO's  Office 
Samuel  Jung,  City  Planning 
Calvin  L.  Malone,  City  Planning 
Douglas  Martin,  Public  Works 

Guest 

Claude  Finn,  Redevelopment  Agency 


I.  Request  for  Supplemental  Appropriation 

a.  Public  Works,  $154,300  for  structural  repairs  to  Third  Street  bridge. 

Mr.  Lee  reviewed  the  supplemental  appropriation  request.  He  stated  that 
the  funds  for  the  structural  repairs  were  allocated  originally  for  painting  and 
other  work,  but  with  the  significant  structural  deterioration  which  has  occ\arred, 
the  funds  at  this  time  could  best  be  used  to  correct  the  stanictural  problem. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 


II.  Review  of  Departmental  Requests  for  Reconstruction  and  Replacement  and  Capital 
Improvement  Projects  for  1974-75. 

Mr.  Malone  reviewed  the  program  as  prepared  by  the  subcommittee.  He  indi- 
cated that  the  reconstruction  and  replacement  and  capital  improvement  requests 
have  been  consolidated  into  a single  priority  schedule.  This  was  done  to  develop 
one  set  of  priorities  against  a single  source  of  funds  rather  than  have  two  sets 
of  priorities,  as  has  occurred  in  the  past,  relative  to  a single  source  of  funds. 
Also,  he  indicated  that  the  subcommittee  has  prepared  a separate  list  of  projects 
recommended  for  deferral.  The  two  project  lists  were  developed  from  the  City 
Planning  Commission's  general  priority  ratings. 

Following  Mr.  Malone's  remarks,  the  Committee  reviewed  the  various  projects 
included  in  the  schedules. 
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Mr.  Martin  indicated  that  the  project  for  the  Hunters  Point  Redevelopment 
Project  could  possibly  be  phased;  however,  a problem  may  be  created  because  the 
Redevelopment  Agency  may  need  the  credit  from  the  full  project.  Mr.  Finn  stated 
that  if  a portion  of  the  project  is  deferred,  the  City  may  then  be  required  to 
put  up  cash  to  meet  the  credit  requirement  for  1974-75.  Mr.  Williams  asked  if 
the  new  Hunters  Point  State  Park  could  be  used  for  credit.  Mr.  Finn  believed 
that  it  was  too  far  away  in  time  to  be  used  for  immediate  credit  requirements. 

After  further  project  review  by  the  Committee,  Mr.  Miller  suggested  that 
the  Committee  need  not  make  an  immediate  decision  regarding  the  projects  which 
were  before  them,  but  rather  they  could  study  the  list  during  next  week  and  make 
their  final  decision  at  next  Friday's  meeting.  The  Committee  concurred  with 
Mr.  Miller's  suggestion. 


* * * 

The  meeting  was  adjourned  at  9:00  a.m. 

Respectfully  sxibmitted. 


Calvin  L.  Malone 
Secretary 
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-CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  December  21,  1973,  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT:  Committee 

Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
Nathan  B.  Cooper,  Controller 
Allan  B.  Jacobs,  City  Planning 
Robert  C.  Levy,  Public  Works 
Thomas  W.  Malloy,  Recreation  and  Park 

Staff 

Gilbert  H.  Boreman,  CAO's  Office 
Fred  C.  Chan,  Public  Works 
Samuel  Jung,  City  Planning 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 
George  Williams,  City  Planning 

Guests 


Julian  Bardoff,  Public  Utilities 
Arthur  Evans,  Redevelopm.ent  Agency 
Pat  Phillips,  Public  Utilities 
Wallace  Wortman,  Real  Estate 

I.  Review  of  Departmental  Requests  for  Reconstruction  and  Replacement  and  Capital 
Inprovement  Projects  for  the  1974-75  Budget- 

Ad  Valorem  and  Sales  Tax  Requests 

Mr.  Miller  continued  the  review  of  projects  proposed  for  funding  from  the 
ad  valorem  tax  or  sales  tax  receipts  which  had  been  presented  to  the  Committee 
at  their  previous  meeting. 

Mr.  Miller  indicated  that  Item  No.  3 (various  public  buildings,  miscellane- 
ous reconstruction  and  replacement  items)  was  submitted  initially  by  the  Depart- 
ment of  Public  Works  in  the  amount  of  $361,900.  He  stated  that  after  further 
review  by  the  sx:ibcommittee , it  was  proposed  that  Priorities  5 through  8 in  the 
departmental  sxabmission  be  deferred.  The  total  cost  of  the  project  was  therefore 
reduced  from  $361,900  to  $315,300.  Also,  Mr.  Miller  noted  that  the  amount  for 
Item  No.  2 in  the  subcommittee's  recommended  program  should  be  increased  from 
$150,000  to  $188,700  to  conform  to  the  schedule  submitted  by  the  Department  of 
Public  Works.  The  Committee  voted  to  approve  both  svibcommittee  recommendations. 

Mr.  Levy  stated  that  Priority  No.  0 (Hunters  Point  Redevelopment  Project, 
recreation  and  park  facilities)  could  be  reduced  in  cost  from  $1,447,700  to 
one-half  of  the  requested  amount. 
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Speaking  to  Mr.  Levy's  recommendation,  Mr.  Evans  reviewed  the  construction 
program  for  the  Hunters  Point  Redevelopment  Project.  He  indicated  that  it  is 
important  for  the  project  which  is  for  Galvez  Park  to  go  forward  in  1974-75. 

Mr.  Evans  noted  that  the  problem  is  not  one  of  sufficient  credits  for  1974-75  as 
was  stated  at  the  previous  Committee  meeting  but  one  of  marketing  the  land. 

Mr.  Eveins  observed  that  to  achieve  stable  family  occupancy  in  the  project,  the 
promised  physical  facilities  should  be  completed  before  the  families  are  scheduled 
to  occupy  the  various  housing  sites.  Also,  he  believed  the  project  would  help  to 
improve  the  relationship  between  the  City  and  County  of  San  Francisco  and  the 
U.  S.  Department  of  Housing  and  Urban  Development  relative  to  the  redevelopment 
project  at  Hunters  Point.  Additionally,  he  explained  that  the  Galvez  Park  site 
is  extremely  visible  to  the  community  and  more  importantly  it  is  adjacent  to  a 
completed  housing  site. 

Mr.  Evans  noted  that  the  project  has  been  delayed  for  two  years.  Further 
delays  or  phasing  of  the  project  would  increase  construction  costs  and  create 
operational  problems  during  the  period  of  the  phased  construction  such  as  site 
security  and  confining  the  area  available  for  construction  activity.  Recognizing 
the  Committee's  fiscal  concerns,  he  stated  that  the  $250,000  allocated  for  the 
land  transfer  could  be  delayed  to  a subsequent  year. 

Mr.  Levy  observed  that  if  more  funds  are  allocated  to  the  Hunters  Point 
project,  those  other  projects  which  are  included  in  the  program  will  be  subject 
to  the  same  inflation  factor  if  deferred.  Mr.  Miller  stated  that  the  combined 
appropriations  for  reconstruction  and  replacement  aind  capital  improvement  proj- 
ects for  1973-74  was  about  $4.0  million  and  that  it  is  doubtful  if  the  same  level 
of  appropriation  will  be  achieved  for  1974-75.  He  asked  Mr.  Evans  if  the  $1.4 
million  for  the  project  could  be  expended  during  1974-75.  In  reply,  Mr.  Evans 
stated  that  he  did  not  know  if  the  cost  of  the  project  less  land  could  be  expended 
during  the  year.  Mr.  Levy  observed  that  he  believed  the  project  could  go  to  con- 
tract during  the  year.  Mr.  Malloy  noted  that  at  the  previous  Committee  meeting, 
Mr.  Martin  was  concerned  about  the  design  of  the  school  as  it  relates  to  the  pro- 
posed park  and  about  the  boiandary  between  the  school  site  and  the  park  site. 

Mr.  Jacobs  asked  if  the  cost  of  the  project  could  be  lowered  while  still 
achieving  a meaningful  impact  from  the  project.  Mr.  Levy  replied  that  the  proj- 
ect could  go  ahead  with  one-half  of  the  total  constmction  costs  for  1974-75 
providing  the  balance  including  the  land  is  available  in  1975-76. 

Mr.  Cooper  recommended  that  the  project  be  reduced  to  $750,000  with  the 
balance  being  deferred.  The  Committee  voted  to  concur  v/ith  Mr.  Cooper's 
recommendation . 

Mr.  Jacobs  expressed  concern  regarding  the  inclusion  of  planning  projects 
in  the  capital  program.  He  believed  that  a project  of  this  type  should  be  a 
part  of  a department's  operating  rather  than  capital  budget.  Specifically,  he 
was  concerned  about  the  master  plan  project  for  Golden  Gate  Park.  Mr.  Malloy 
indicated  that  it  may  be  possible  to  fund  the  project  from  the  concession  fund. 

The  Committee  voted  to  send  a letter  to  the  Recreation  and  Park  Department  sug- 
gesting that  the  Department  look  to  the  concession  fund  for  funding  the  project. 

Mr.  Jacobs  discussed  the  importance  of  the  neighborhood  impact  to  be 
achieved  from  the  Neighborhood  Protected  Residential  Area  Program  (Priority 
No.  29) . He  suggested  that  the  project  should  be  given  a higher  priority.  After 
further  discussion,  the  Committee  voted  to  move  Priority  No.  29  to  No.  25  and 
to  reduce  Priority  No.  25  to  29. 
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Mr.  Lee  indicated  that  the  City  Architect  is  concerned  about  the  consolida- 
tion of  the  toxicology  and  microbiology  laboratories  (Priority  No.  87) . The 
problem,  as  explained  by  Mr,  Miller,  is  created  by  the  proposed  demolition  of  the 
building  in  which  the  toxicology  laboratory  is  located  at  San  Francisco  General. 
After  fxirther  discussion,  the  Committee  voted  to  move  Priority  No.  87  to  Priority 
No.  28a. 

Mr.  Cooper  suggested  that  the  Committee  approve  the  program  as  submitted 
by  the  subcommittee  as  amended.  The  Conanittee  voted  to  approve  the  program  as 
amended . 


Gas  Tax  and  Road  Fund  Requests 


Mr.  Miller  summarized  the  gas  tax  and  road  f\and  program  for  1973-74  in 
comparison  with  1974-75. 

Mr.  Williams  spoke  to  the  problem  of  priority  assignment  for  street  iirprove- 
ment  projects  betv/een  the  Department  of  City  Planning  and  the  Depairtment  of  Public 
Works.  He  indicated  that  for  1974-75,  the  Department  of  City  Planning  began  an 
experimental  effort  to  relate  transportation  policies  with  specific  requests. 

While  he  noted  that  there  were  several  probleir.s  in  this  approach,  he  hoped  that 
there  will  be  closer  coordination  between  the  two  departments  in  the  preparation 
of  budgetary  requests  for  1975-76. 

Mr.  Levy  explained  that  the  Depairtment  of  Public  Works  rates  every  city- 
street  as  to  need  for  improvement.  He  agreed  that  there  is  a need  for  better 
coordination  between  the  two  departments. 

Mr.  Cooper  recommended  that  the  Committee  accept  the  s-ubcommittee ’ s sug- 
gested program.  The  Committee  voted  to  concur  with  Mr.  Cooper's  recommendation. 

Revenue  Requests 


Mr.  Miller  summarized  the  requests  of  the  various  revenue  departments  for 
1973-74  in  comparison  to  the  requests  for  1974-75. 

After  further  discussion  on  each  of  the  departmental  schedules,  the  Committee 
voted,  by  separate  action,  to  approve  the  programs  for  -the  Recreation  and  Park 
Department,  Airports  Commission,  Water  Department,  Hetch  Hetchy  System  and  the 
Port  Commission  as  recommended  by  the  subcommittee. 

Other  Sources 


Mr.  Miller  stated  that  in  response  to  the  Committee's  concern  last  year 
about  the  various  projects  which  are  to  be  funded  in  whole  or  in  part  from  other 
funding  sources,  the  subcommittee  has  prepared  a list  of  such  projects  for  the 
Committee's  consideration.  These  projects  will  be  included  in  the  January  15, 
1974,  report.  After  further  discussion,  the  Committee  voted  to  approve  the  pro- 
gram as  submitted  by  the  subcommittee. 
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II.  Review  of  Proposed  Sale  of  Land,  Transfer  of  Land  from  Public  Works 
to  Fire  Department  and  Construction  of  New  Fire  House. 

Mr.  Wortman  gave  an  informational  presentation  regarding  the  proposed 
relocation  of  the  fire  house  from  Drumm  and  Sacramento  Streets  to  Washington  and 
Sansome  Streets.  He  indicated  that  the  sale  of  property  at  Drumm  and  Sacramento 
Streets  is  vital  to  the  continuing  development  program  of  the  Embarcadero  Center. 
The  new  fire  house  to  be  built  on  land  transferred  to  the  Fire  Department  from 
the  Department  of  Public  Works  will  be  at  no  cost  to  the  City. 

Mr.  Cooper  recommended  approval  of  the  concept  of  the  sale  of  the  existing 
fire  house  site  and  the  construction  of  a fire  house  at  the  new  location.  (Docu- 
ments for  the  transfer  of  lands  and  the  financial  arrangements  will  be  submitted 
prior  to  final  action.)  The  Committee  voted  to  concur  with  Mr.  Cooper's 
recommendation . 


* * * 

The  meeting  was  adjourned  at  9:45  a.m. 


Respectfully  submitted. 


Calvin  L.  Malone 
Secretary 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  February  8,  1974,  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
Nathan  B.  Cooper,  Controller 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  Myron  Tatarian,  Pxiblic  Works 


Staff 

Gilbert  H.  Boreman,  CAO's  Office 
Fred  C.  Chan,  Public  Works 
Gordon  Hansen,  Public  Works 
Jeffrey  Lee,  Public  Works 
Robert  C.  Levy,  Piablic  Works 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 

Guest 


DUUUr.lEN  1 S 

APR  1 1974 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


Wallace  W.  Wortman,  Real  Estate 


I.  Requests  for  Supplemental  Appropriation 

a.  Public  Works,  Engineering,  $35,000  for  traffic  signals  on  Precita, 
Folsom  and  Alabama  Streets. 


Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  proposal  before  the  Committee  is  in  response  to  a request  from  the  Board 
of  Supervisors. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

b.  Public  Works,  Engineering,  $82,400  for  Vallejo  Street  slope  and 
stairway  reconstruction . 

Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  stated  that 
the  slope  and  stairway  reconstruction  project  was  described  incorrectly  in  the 
budget.  The  supplemental  request  is  to  correct  the  location  of  the  proposed 
project. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

c.  Fire  Department,  $1,350,000  for  construction  of  Fire  Engine  Company 
No.  1. 

Mr.  Wortman  reviewed  briefly  the  land  sale,  transfer  and  fire  house  con- 
struction project  which  had  been  presented  in  detail  to  the  Committee  at  a previous 
meeting.  He  indicated  that  the  request  is  for  the  construction  of  the  new  fire 
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house  from  fiinds  to  be  received  from  the  sale  of  the  existing  fire  house  in  the 
Embarcadero  Center  Project  area. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

d.  City  Planning,  $122,264  for  various  open  space  capital  improvements; 

e.  City  Planning,  $45,000  for  various  open  space  capital  irt^rovements;  and 

f.  City  Planning,  $141,565  for  various  open  space  capital  improvements. 

Mr.  Malone  reviewed  the  three  supplemental  appropriation  requests.  He 
stated  that  the  requests  are  closely  related  and  that  together  they  are  designed 
to  accomplish  the  Open  Space  Land  Program  for  1972-73  which  is  now  under  contract 
with  the  U.  S.  Department  of  Housing  and  Urban  Development. 

He  explained  that  the  request  for  $122,264  provides  for  the  allocation  of 
the  1971-72  Open  Space  Grant  to  meet  most  of  the  local  share  requirement  for  the 
1972-73  program.  The  allocation  of  $45,000  in  previously  earned  grant  funds  will 
provide  the  balance  of  the  local  share  for  the  1972-73  program.  The  request  in 
the  amount  of  $141,565  is  for  the  allocation  of  the  federal  share  of  the  approved 
1972-73  program. 

Additionally,  Mr.  Malone  reviewed  the  list  of  projects  included  in  the 
capital  expenditure  schedule.  These  projects  are  included  in  the  executed  con- 
tract for  the  1972-73  Open  Space  Land  Program. 

The  Committee  voted  to  approve  the  three  supplemental  appropriation 
requests . 


II.  Other  Business 

Mr.  Miller  presented  the  January  31,  1974,  issue  of  the  Municipal  Financing 
Letter  for  Committee  consideration. 

Mr.  Miller,  commenting  on  Wednesday's  Finance  Corranittee  meeting,  indicated 
that  Mr.  Jacobs,  speaking  to  Supervisor  Holder's  proposal  for  budget  seminars 
with  departmental  representatives,  stated  that  a seminar  with  the  Board  of  Super- 
visors would  be  valuable  if  the  Board  would  listen  to  department  heads.  Mr. 

Miller  indicated  that  Mr.  Jacobs  cited  the  Committee's  work  on  the  establishment 
of  priorities  for  capital  iit^srovements  as  an  example  of  a program  which  has  not 
been  followed  by  the  Board  of  Supervisors. 

* * * 

The  meeting  was  adjourned  at  8:40  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone 
Secretairy 


-s~ 

.SBSi'pe^  noiiBirsqoiq.i^  l.'vJ.iiMwigqBe  a..-  avoids  oi  Besov  aeSainaoo  aiK 
.aioMB-ioi^  ;-.li<,s»  -'t^go  asofcue.-  sol  t.ss,s.:«  .onictneM  •» 

bne  ;aJ<Moevoi<^Jt  iBSiqEo  so«|»  ne^o  aecvtssv  va:  vOO,?t«  .pnifineXI  yslo  .•  ■.,  " 

.»J.««ev<«qa/  Xesiqeo  eo«qe  neqo  ooois«»  «»  vrX:,i>X?  .BOinneXq  iplo  .1  . 

« .ei»*.v«.-.  noisaHo.sxqqB  X/  i ;q«  «=-•!-’.  ; eweises  _ 

BeoolaeB  eSB  'fo  w'  - '('---'gol  sjsrfS  br.f  besiXai  ylasoXi  asi  avaafpss  etiJ  .-■  ■*  e>»»  > 

sobnu  >.-c,:  ai  rfoijfw  tX-Sxei  sol  .Tes^dsi  b.v<-.l  c-sq?  .r^O  Mi  --.oe 

.:<rit»Tjqo|£»v»a  cJKfaU  poxscoH  io  $£iijtaiiBGoQ  .t  . J ^ t 

io  .K,Xi.-aoXXB  edi  sol  .efcivo-M  J-oi.JSfv  sol  Saeores  ^ 

artl  sv  ■l..-«.slOE»s  osBila  XbooX  *<iJ  io  leov  Seas  v -^oa.  .J  eoe 

riiw  ab'tt;!  &o/ris  » vJ:e<x>ivt»'sq.  nx  0QG»2»*v  i ->  . -i’  *•'  . 1, 

»•«  nuo^  ^■ 

twaosq.?®  eds  lo  vseda  Xfwobsl  sv-is  so  ncsJK^XIa  arU  . ■ -^  ■ ET-SVeX 

arts  r.l  Befctrfoo.  loetosq  lo  SaiX 
-„ov  BoSBoaso  edS  «X  BoBvXooX 


Xioi-X  f .iX'T-" 


> , t:tti9:r^lq'qtr9  &9%n:t  ovcaq-^fi  ci  ."a”  ^S'JS-TjZ  artt 


aeanietjs  ,x»x1:t0  .XI 


lo  eoaax  >VXX  UC  •- 

a sol  I«oqos<i  .•oebXes  soai.-seqoB  ol  ivo,  .v.q.  M ^ 

lo  -.sso.  Vdl  dslv  s-io.-o  a seds  !^^se« 

.Mf  aBbB»A  :tit&M:n£rifib  CKt  Mwcw  tnAcwi  tfri  -* 

■ «U  OO  ^s...  a-eel.-c^  ortJ  Bells  adt-e’.  . se;'.  - 

«rf  0:  Sda-  »s,osq  V lo  .X<,Fexs  ».a  .»  .lm»evoscy..  • .;  ■■-  ■ ; J 

.«'XvJ0Xvi-»q>.?  61.V-  .,  vL  vd-  vd. 


.m.B  (»;  ' wxv  d.s.T  b*  .poiir- w«  »..ff 

,fe®«rirtvi«e  : ' L;i55>r»rj«»R 


.i  lUVj 


City  and  County  of  San  Francisco 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER 


March  4,  197^ 


Notice  of  Meeting  - Friday,  March  8,  197^ 
8:15  A.M. 

Room  289,  City  Hall 


MEMBERS  OF  THE^CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 

Mr,  Joseph  Caverly,  General  Manager,  Recreation  & Park 
Mr,  Nathan  B,  Cooper,  Controller 

Mr.  John  D,  Crowley,  General  Manager,  Public  Utilities 

Mr,  Allan  Jacobs,  Director  of  Planning 

Mr,  S,  Myron  Tatarlan,  Director  of  Public  Works 

Mr,  John  Tolan,  Jr,,  Deputy  for  Development 


Gentlemen : 


There  will  be  a meeting  of  the  Capital  Improvement 
Advisory  Committee  Friday,  March  8,  197^,  at  8:15  a.m.. 

In  Room  289,  City  Hall. 

Among  the  matters  on  the  agenda  are: 

Review  of  supplemental  appropriation  request 


Tho;Ras  ^jii-^^Mellon 

Cblief  "Administrative  Officer 
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.CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 

Summary  minutes  of  the  meeting  held  Friday,  March  8,  1974,  at  8:15  a.m.  in  Room  289, 
City  Hall. 

PRESENT ; Committee 


Nathan  B.  Cooper,  Acting  Chairman 
Gilbert  H.  Boreman,  CAO's  Office 
George  L.  Carey,  Public  Utilities 
Robert  C.  Levy,  Public  Works 
Thomas  W.  Malloy,  Recreation  and  Park 
George  A.  Williams,  City  Planning 

Staff 

Fred  C.  Chan,  Public  Works 
Jeffrey  Lee,  Public  Works 
Calvin  L.  Malone,  City  Planning 

Guests 


Thomas  Bertken,  Airports  Commission  C)OCUr,iHi'iTS 

Dale  Fearn,  Airports  Commission 

Chief  Rose,  Fire  Department  APR  1 

Al  Tanner,  Public  Works 

SAN  FRANCESCO 
PUBLIC  LICr.ARY 

Representative  of  the  Redevelopment  Agency 


I.  Requests  for  Supplemental  Appropriation 

a.  Public  Works,  Engineering,  $400,000  for  Command  and  Control  System 
(Fire  Department) . 

Chief  Rose  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  request  is  the  result  of  final  design  requirements  for  the  Command  and 
Control  System  to  meet  electrical  power,  space,  air  condition  and  other  installa- 
tion needs.  He  noted  that  the  proposal  had  been  before  the  Committee  previously 
and  that  the  Committee  had  suggested  that  the  Fire  Department  use  surplus  bond 
funds  for  the  project.  Therefore,  with  final  cost  estimates  now  completed  for 
the  project,  the  Department  has  declared  that  surplus  bond  funds  are  available 
for  the  Command  and  Control  System. 

Chief  Rose  reviewed  the  various  requirements  of  the  proposed  system.  He 
indicated  that  a temporary  operating  center  will  be  established  in  the  basement 
of  the  Central  Fire  Alarm  building  to  assure  that  fire  alarm  services  continue 
during  the  construction  period. 

Mr.  Boreman  noted  that  the  Fire  Department  proposes  to  use  funds  which 
were  allocated  originally  to  the  acquisition  of  a second  fire  boat.  Chief  Rose 
stated  that  he  had  reviewed  this  chcinge  with  Mr.  Cooper  and  that  the  transfer 
would  not  create  a problem  relative  to  the  bond  proposition  submitted  to  the 
electorate.  Mr.  Malloy  observed  that  the  fire  boat  was  placed  in  the  bond  pro- 
gram at  the  insistence  of  the  Committee.  Mr.  Levy  asked  why  the  fire  boat  was 
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not  now  needed.  Chief  Rose  indicated  that  more  fire  deficiency  points  would  be 
eliminated  by  the  new  system  than  would  be  removed  by  a new  fire  boat.  Also,  a 
new  fire  boat  would  result  in  continuing  operating  costs.  Mr.  Malloy  commented 
that  the  reason  the  fire  boat  was  placed  in  the  bond  program  originally  was  to 
remove  fire  deficiency  points.  Additionally,  he  wondered  whether  the  dispute 
between  the  Fire  Department  and  the  Port  Commission  relative  to  the  fire  boat 
issue  has  been  resolved.  Chief  Rose  stated  that  the  dispute  still  exists  and  the 
Fire  Department  believes  that  a con^leted  Command  and  Control  System  would  provide 
better  over-all  fire  protection  services  to  the  city  than  would  a second  fire  boat. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

b.  Public  Works,  Engineering,  $4,364.11  for  traffic  signal  additions 
and  modifications. 

Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  proposed  contract  costs  will  exceed  the  ten  per  cent  requirement  relative 
to  contract  extras. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

c.  Public  Works,  Engineering,  $5,120  for  Grant  Avenue  street  lighting. 

Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  stated  that 
the  type  of  work  proposed  under  this  request  has  been  financed  in  the  past  \ander 
a single  line  item  entry  in  the  budget.  However,  in  the  current  year,  this  item 
was  xmderfunded.  The  Board  of  Supervisors  has  requested  that  each  specific  job 
be  submitted  to  them  for  funding. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

d.  Airports  Commission,  $36,464,654  for  various  capital  improvements 
at  San  Francisco  International  Airport. 

Mr.  Bertken  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  funds  are  from  the  unappropriated  balance  of  the  1967  Bond  Fund  to  accom- 
plish a number  of  construction  projects  at  the  airport.  He  mentioned  that  the 
construction  program  has  been  approved  under  the  environmental  review  procedure 
and  by  the  Board  of  Supervisors. 

Mr.  Bertken  presented  a detailed  project  review  of  the  proposed  development 
program. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

e.  Airports  Commission,  $3,571,000  for  various  capital  improvements 
at  San  Francisco  International  Airport. 

Mr.  Bertken  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  request  is  for  a group  of  capital  projects  proposed  to  resolve  operation 
difficulties  at  the  airport. 

Mr.  Bertken  presented  a detailed  project  review  of  the  proposed  program. 
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The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

4r  A 

The  meeting  was  adjourned  at  9:05  a.m. 

Respectfully  submitted, 

Calvin  L.  Malone 
Secretary 
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^-CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 
O' 

SxHtimary  minutes  of  the  meeting  held  Friday,  March  29,  1974,  at  8:15  a.m.  in 
"^Room  289,  City  Hall. 

PRESENT ; Committee 


Nathan  B.  Cooper,  Acting  Chairman 
George  L.  Carey,  Public  Utilities 
Thomas  W.  Malloy,  Recreation  and  Park 
Thomas  G.  Miller,  CAO's  Office 
John  H.  Tolan,  Jr.,  Mayor's  Office 
George  A.  Williams,  City  Planning 

Staff 

Gilbert  H.  Boreman,  CAO's  Office 
Samuel  JUng,  City  Planning 
Calvin  L.  Malone,  City  Planning 

Guests 


Dale  Feam,  Airports  Commission 
Miriam  E.  Wolff,  Port  Commission 
John  Yeomans,  Port  Commission 


DuCur.ibi'4 1 S 
APR  8 

3 FRANCISCO 
F»JBLIC  library 


I.  Requests  for  Supplemental  Appropriation 

a.  Airports  Commission,  $300,000  for  reconstruction  and  replacement 
projects  for  terminal  buildings. 

Mr.  Fearn  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  proposed  project  is  for  the  reroofing  of  various  terminal  buildings  and 
piers.  Repair  work  on  the  structures  has  been  deferred  pending  modifications 
under  the  airport  improvement  program.  However,  because  the  modification  program 
will  not  be  underway  for  another  four  to  six  years,  Mr.  Feam  stated  that  the 
repadrs  must  now  be  made. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

b.  Port  Commission,  $4,300,000  for  India  Basin  Land  Development. 

Miss  Wolff  reviewed  the  supplemental  appropriation  request.  She  stated 
that  the  proposal  is  to  initiate  the  development  program  for  Pier  98  at  India 
Basin.  She  reviewed  the  proposed  land  fill  program  for  the  55-acre  site. 

In  response  to  a question  by  Mr.  Cooper,  Miss  Wolff  stated  that  there  are 
sufficient  revenues  to  pay  for  the  program.  She  noted  that  the  cost  will  cover 
the  first  increment  only  and  will  include  just  land  fill. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 
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II.  Review  of  Departmental  Requests  for  Supplemental  Budget,  1974-75. 

Mr.  Miller  presented  the  list  of  supplemental  budget  items  which  had  been 
prepared  by  the  subcommittee.  The  Committee  took  the  following  actions: 

1.  Requested  that  the  sponsors  of  the  Performing  Arts  Center 
appear  before  the  Committee  to  present  their  development 
program  prior  to  any  action  on  the  budgetary  request  of 
the  War  Memorial. 

2.  Voted  to  approve  three  projects  for  street  improvements 
from  gas  tax  funds  as  recommended  by  the  s\ibcommittee . 

3.  Voted  to  approve  one  revenue  project  from  the  Airports 
Commission  for  improvements  to  the  Airport  Security  Radio 
System  as  recommended  by  the  subcommittee. 


Ill,  Review  of  Schedule  for  Submission  of  Bond  Propositions  for  the  November, 

1974  election. 

Mr.  Miller  distributed  a schedule  for  the  submission  of  ballot  propositions 
for  the  November,  1974  election  as  prepared  by  the  Board  of  Supervisors.  He  noted 
that  April  10,  1974,  is  the  last  day  to  submit  full  details  to  the  Committee 
regarding  proposed  bond  propositions.  Additionally,  Mr.  Miller  reviewed  the  bond 
program  contained  in  the  City  planning  Commission's  report  of  January  20,  1974, 
as  it  relates  to  proposals  for  November,  1974. 


IV.  Other  Matters  for  Discussion. 

Mr.  Miller  commented  on  Thursday  evening's  meeting  with  the  Budget  and 
Governmental  Efficiency  Committee  of  the  Board  of  Supervisors  relative  to  the 
capital  progrcim.  He  noted  that  several  questions  arose  regarding  various  depart- 
mental capital  programs  which  should  have  been  directed  to  the  responsible  opera- 
ting department  rather  than  to  the  Department  of  Public  Works.  Therefore,  to 
resolve  this  problem  in  the  future,  Mr.  Miller  proposed  to  the  Budget  eind  Govern- 
mental Efficiency  Committee  that  capital  program  items  should  be  part  of  the 
individual  departmental  budget  rather  than  included  in  the  budget  of  the  Depart- 
ment of  Public  Works.  Under  this  procedure,  the  entire  program  of  a department 
would  be  reflected  in  the  operating  budget.  The  capital  funds  would  be  transferre 
within  the  budgetary  process  to  the  Department  of  Public  Works,  but  it  would  be 
the  responsibility  of  the  operating  department  to  present  the  project  for  review, 
Mr.  Miller  stated  that  the  proposal  was  accepted  by  the  Committee.  The  Capital 
Improvement  Advisory  Committee  concurred  with  Mr.  Miller's  recoinmendation . 

* * * 

The  meeting  was  adjourned  at  9:15  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone 
Secretary 
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II.  Review  of  Departmental  Requests  for  Supplemental  Budget,  1974-75. 

Mr.  Miller  presented  the  list  of  supplemental  budget  items  which  had  been 
prepared  by  the  subcommittee.  The  Committee  took  the  following  actions: 

1.  Requested  that  the  sponsors  of  the  Performing  Arts  Center 
appear  before  the  Committee  to  present  their  development 
program  prior  to  emy  action  on  the  budgetary  request  of 
the  War  Memorial. 

2.  Voted  to  approve  three  projects  for  street  improvements 
frcati  gas  tax  funds  as  recommended  by  the  subcommittee. 

3.  Voted  to  approve  one  revenue  project  from  the  Airports 
Commission  for  improvements  to  the  Airport  Secxirity  Radio 
System  as  recommended  by  the  svibcommittee . 


III.  Review  of  Schedule  for  Submission  of  Bond  Propositions  for  the  November, 

1974  election. 

Mr.  Miller  distributed  a schedule  for  the  submission  of  ballot  propositions 
for  the  November,  1974  election  as  prepcired  by  the  Board  of  Supervisors.  He  noted 
that  April  10,  1974,  is  the  last  day  to  submit  full  details  to  the  Committee 
regaxding  proposed  bond  propositions.  Additionally,  Mr.  Miller  reviewed  the  bond 
program  contained  in  the  City  Planning  Commission's  report  of  January  20,  1974, 
as  it  relates  to  proposals  for  November,  1974. 


IV.  Other  Matters  for  Discussion. 

Mr.  Miller  commented  on  Thursday  evening's  meeting  with  the  Budget  and 
Governmental  Efficiency  Committee  of  the  Board  of  Supervisors  relative  to  the 
capital  program.  He  noted  that  several  questions  arose  regarding  various  depart- 
mental capital  programs  which  should  have  been  directed  to  the  responsible  opera- 
ting department  rather  than  to  the  Department  of  Public  Works.  Therefore,  to 
resolve  this  problem  in  the  future,  Mr.  Miller  proposed  to  the  Budget  cind  Govern- 
mental Efficiency  Committee  that  capital  program  items  should  be  part  of  the 
individual  departmental  budget  rather  than  included  in  the  budget  of  the  Depart- 
ment of  Public  Works.  Under  this  procedure,  the  entire  program  of  a department 
would  be  reflected  in  the  operating  budget.  The  capital  funds  would  be  transferred 
within  the  budgetary  process  to  the  Department  of  Public  Works,  but  it  would  be 
the  responsibility  of  the  operating  department  to  present  the  project  for  review. 
Mr.  Miller  stated  that  the  proposal  was  accepted  by  the  Committee.  The  Capital 
Improvement  Advisory  Committee  concurred  with  Mr.  Miller's  recommendation. 


The  meeting  was  adjourned  at  9:15  a.m. 

Respectfully  sxibmitted. 


Calvin  L.  Malone 
Secretary 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 

^ Suininary  minutes  of  the  meeting  held  Friday,  April  5,  1974,  at  8:15  a.m.  in 
“^Room  289,  City  Hall. 

PRESENT : Committee 


■■■ 

fy?,  u ■-  V;r 

John  Cribbs,  Public  Works 
Stanley  R.  Larsen,  Mayor’s  Office 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 
R.  Spencer  Steele,  City  Planning 

Guests 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
Nathan  B.  Cooper,  Controller 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 
John  H.  Tolan,  Mayor's  Office 
George  A.  Williams,  City  Planning 

Staff 


Performing  Arts  Center 
Bel ford  Brown 
Vernon  De  Mars 
Samuel  B.  Stewart 

Lee  Wakefield,  Senator  Marks'  Office 

I.  Supplemental  Budget  Requests  for  1974-75 

Mr.  Mellon  introduced  the  project  for  the  new  Performing  Arts  Center 
which  was  continued  from  the  Committee's  previous  meeting. 

Mr.  Samuel  B.  Stewart,  President,  Sponsors  of  San  Freincisco  Performing 
Arts  Center,  Inc.,  presented  a review  of  the  project.  He  indicated  that  the 
development  proposal  contains  four  basic  elements: 

1.  Expansion  of  the  existing  Opera  House  to  provide  additional 
storage  area,  dressing  rooms  and  rehearsal  space; 

2.  The  construction  of  a new  facility  for  the  symphony  and 
other  performing  arts  programs; 

3.  The  construction  of  a smaller  theater  within  the  new  facility 
for  local  and  neighborhood  performing  arts  groups  and  small 
traveling  shows;  and 

4.  The  construction  of  a new  garage  facility  in  the  Civic 
Center  area. 
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Mr.  Tolan  asked  about  the  garage  plan.  Mr.  Stewart  commented  that  the 
current  proposal  is  the  same  one  which  was  filed  with  the  City  last  November. 

It  was  conditioned  on  the  acquisition  of  the  land  by  the  City.  He  indicated 
that  the  proposal  now  rests  with  the  Parking  Authority. 

Mr.  Malloy  questioned  the  need  of  a new  small  theater  if  a similar 
facility  is  being  proposed  in  the  Erabarcadero  Center  development.  Mr.  Stewart 
replied  that  it  was  not  known  if  the  theater  would  be  built;  however,  the 
theater  with  the  symphony  hall  is  not  an  essential  part  of  the  development  pro- 
gram. It  is  being  included  in  an  attempt  to  meet  various  community  needs. 

Mr.  Malloy  asked  if  the  project  is  financially  feasible  without  the 
garage.  Mr.  Stewart  stated  that  the  garage  is  not  an  essential  element  of  the 
fineuicing  plan,  but  rather  it  is  an  important  element  in  the  use  of  the  facility 
and  for  other  activities  in  the  Civic  Center  area.  It  is  not  a key  element  in 
the  financing  plan. 

Mr.  Mellon  reviewed  the  responsibility  of  the  Committee  relative  to  the 
review  of  the  Performing  Arts  Center  project.  Mr.  Miller  asked  what  the 
$1,000,000  would  accomplish.  Mr.  Stewart  explained  that  they  have  not  made  any 
attempt  to  allocate  any  of  the  City  funds  to  a specific  phase  of  the  development 
program. 

The  Committee  voted  to  approve  the  allocation  of  $1,000,000  to  the 
Performing  Arts  Center  in  the  1974-75  budget  as  recommended  by  the  siibcommittee . 


II.  Other  matters  for  Discussion. 

1.  Mr.  Malloy  mentioned  to  the  Committee  that  the  Recreation 
and  Park  Commission  will  be  considering  an  emergency  supple- 
mental appropriation  to  restore  the  Sharon  Building  following 
this  week's  disastrous  fire.  He  indicated  that  the  Fire 
Department  has  stated  that  the  walls  are  still  sound  but 
that  the  roof  and  interior  work  was  destroyed.  He  estimated 
that  the  reconstruction  costs  may  run  as  high  as  $300,000. 

2.  Mr.  Miller  noted  that  April  10  is  the  last  day  for  submitting 
bond  proposals  for  the  November  election.  He  indicated  that 

to  date  only  the  Fire  Department  has  proposed  a bond  proposition. 


* 


* * 


The  meeting  was  adjourned  at  9:30  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone 
Secretary 
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“^CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 

^Sxunmary  minutes  of  the  meeting  held  Friday,  April  12,  1974,  at  8:15  a.m.  in 
-^Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
Thomas  W.  Malloy,  Recreation  and  Park 
Edward  I.  Murphy,  City  Planning 
S.  r^ron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 


Staff 


L,OUUi."ENlS 

(\PR  S ■- 


Hugh  Hiatt,  Public  Works 
Samuel  Jung,  City  Planning 
Jeffrey  Lee,  Public  Works 
Robert  C.  Levy,  Public  Works 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 


Guests 


Fire  Department 

Chief  Gautier 
Chief  Rose 

I.  Proposed  bond  propositions  for  the  November,  1974  election 

Mr.  Miller  stated  that  the  deadline  for  submitting  bond  propositions  to 
the  Committee  for  the  November,  1974  election  was  April  10,  1974.  He  indicated 
that  only  the  Fire  Department  has  submitted  a bond  proposal.  The  cunount  of  the 
proposal  is  $3,986,840.00. 

Chief  Gautier  presented  the  bond  proposal.  He  explained  that  the  bond 
proposal  contains  four  elements; 

1.  The  completion  of  the  fire  house  rehabilitation  program 
which  was  initiated  in  1952  and  continued  in  1964  with 
bond  funds; 

2.  The  completion  of  the  Command  and  Control  System  to  provide 
for  administrative  capabilities; 

3.  The  replacement  of  radio  equipment;  and 

4.  The  installation  of  a feeder  connection  to  the  Auxiliary 
Water  Supply  System  which  was  deferred  from  the  1971  bond 
program  because  of  the  high  costs  encotintered  in  converting 
the  pumping  stations  to  diesel  operation. 
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Mr.  Levy  observed  that  the  bond  proposal  does  not  provide  for  any 
Avixiliary  Water  Supply  System  extensions.  Chief  Gautier  replied  that  the  Depart- 
ment has  worked  with  the  mechanical  section  for  the  expansion  of  the  system; 
however/  Chief  Calden  decided  to  defer  the  extensions  at  this  time  because  the 
work  proposed  under  the  1971  bond  program  has  not  been  completed  and  that  the 
$9.5  million  required  for  the  extension  would  propose  a bond  which  might  be  too 
large  for  voter  acceptance. 

Mr.  Malloy  asked  how  much  of  the  bond  was  for  the  headquarters  building. 
Chief  Gautier  stated  that  $175,000  was  allocated  to  the  building  to  construct  a 
3,000  square-foot  extension  into  an  open  deck  area  on  the  fourth  floor  of  the 
building.  The  extension  will  provide  needed  office  space. 

Mr.  Miller  asked  if  the  Fire  Department  has  submitted  the  expansion  pro- 
gram for  the  Command  and  Control  System  to  the  Electronic  Data  Processing  Prior- 
ity Committee.  Chief  Rose  indicated  that  the  proposal  has  not  been  submitted  to 
the  Committee.  Mr.  Mellon  stated  that  \inder  the  ordinance  the  City  cannot  con- 
tract for  the  equipment  until  it  is  approved  by  the  Committee.  Chief  Rose  stated 
that  he  would  prepare  a submission  to  the  Committee. 

The  Committee  voted  to  approve  the  bond  proposition  proposed  by  the  Fire 
Department  as  submitted. 


II.  Additional  Supplemental  Budget  Item  for  Consideration 

Mr.  Miller  indicated  that  the  Department  of  Pi±>lic  Health  has  proposed  a 
supplemental  budget  item  for  a health  care  facility  in  the  Bay  View-Hunters  Point 
area.  The  total  cost  of  the  facility  is  estimated  to  be  $900,000,  of  which 
$200,000  will  be  from  City  funds.  He  stated  that  the  Department  would  move 
facilities  now  located  in  various  places  in  the  community  into  the  new  facility. 
The  U.  S.  Department  of  Health,  Education  and  Welfare  will  provide  $300,000  for 
operation  costs  annually. 

The  Committee  voted  to  approve  the  request  for  inclusion  in  the  supple- 
mental budget. 


III.  Requests  for  Supplemental  Appropriation 

a.  Public  Works,  $667,047  for  summer  youth  program. 

Mr.  Tatar ian  indicated  that  the  supplemental  appropriation  request  will 
provide  summer  employment  for  cibout  700  youths. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

* * * 

The  meeting  was  adjourned  at  9:10  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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j^APITAL  IMPROVEMENT  ADVISORY  COMMITTEE 

Summary  minutes  of  the  meeting  held  Friday,  April  19,  1974,  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
Nathan  B.  Cooper,  Controller 
Robert  C.  Levy,  Public  Works 
Thomas  W.  Malloy,  Recreation  and  Park 
John  H.  Tolan,  Jr.,  Mayor's  Office 
George  A.  Williams,  City  Planning 

Staff 

Samuel  Jung,  City  Planning 
Stanley  R.  Larsen,  Mayor's  Office 
Jeffrey  Lee,  Public  Works 
Calvin  L-  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 

Guest 

James  Porter,  Unified  School  District 


I.  Request  for  Supplemental  Appropriation 

a.  Scin  Francisco  Unified  School  District,  $37,826,000  for  earthquake- 
proofing program. 

Mr.  Porter  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  purpose  of  the  request  is  to  appropriate  the  approved  1973  School  Bond 
Fund  and  to  provide  the  monies  to  accomplish  the  51  projects  shown  on  the  list 
which  accompanies  the  request. 

Mr.  Malloy  asked  if  all  of  the  proposed  projects  are  for  Field  Act  compli- 
ance. Mr.  Porter  replied  that  the  request  is  just  to  meet  the  requirements  of 
the  Field  Act. 

Further,  Mr.  Porter  reviewed  the  other  sources  of  funds  which  will  be  used 
in  addition  to  the  bond  funds  to  finance  the  school  reconstruction  program. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 


II.  Additional  Supplemental  Budget  Item  for  Consideration 

Mr.  Malloy  stated  that  the  Budget  and  Governmental  Efficiency  Committee  of 
the  Board  of  Supervisors  indicated  a willingness  to  include  in  the  supplemental 
budget  sufficient  funds  to  repair  the  recent  fire  damage  to  the  Sharon  Building 
in  Golden  Gate  Park. 
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Mr.  Malloy  reviewed  the  reconstruction  project.  He  indicated  that  the 
building  was  used  as  an  active  recreation  center  for  arts  and  crafts  programs. 

Mr.  Cooper  asked  if  bequest  funds  could  be  used  for  the  project.  Mr.  Malloy 
explained  that  the  Department  has  explored  the  use  of  bequest  funds  for  other  work 
in  Golden  Gate  Park,  but  he  did  not  know  if  it  would  be  legal  to  use  the  funds  for 
the  reconstruction  of  the  Sharon  Building.  He  indicated  that  he  would  discuss 
this  question  with  the  City  Attorney's  Office. 

After  further  discussion  relative  to  the  appropriateness  of  a supplemental 
budget  request  as  opposed  to  a supplemental  appropriation  request,  the  Committee 
voted  to  approve  the  rehabilitation  of  the  Sharon  Building  through  any  means 
available. 


* * * 

The  meeting  was  adjourned  at  8:45  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone 
Secretary 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 

Suiranairy  minutes  of  the  meeting  held  Friday,  June  7,  1974,  at  8:15  a.ra.  in 
Room  289,  City  Hall. 

PRESENT:  Committee 


Thomas  J.  Mellon,  Chairman 
Nathan  B.  Cooper,  Controller 
John  C.  Farrell,  Public  Utilities 
Allan  B.  Jacobs,  City  Planning 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  %ron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Gilbert  H.  Boreman,  CAO's  Office 
Hugh  Hiatt,  Public  Works 
Jeffrey  Lee,  Public  Works 
Robert  C.  Levy,  Public  Works 
Calvin  L,  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 


I.  Requests  for  Supplemental  Appropriation 

a.  Public  Works,  Engineering,  $1,700  for  Richmond-Sxinset  Water 
Pollution  Control  Plant. 

Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  unexpected  cracks  have  been  found  in  the  digester  at  Richmond-Sionset  plant 
during  repair  work  which  will  cost  in  excess  of  10  per  cent  of  the  contractual 
amount. 


The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

b.  Public  Works,  Architecture,  $8,000  for  modernization  of  alarm 
system  and  construction  of  dental  clinic  at  County  Jail. 

Mr.  Hiatt  reviewed  the  supplemental  appropriation  request  for  the  con- 
struction of  the  dental  clinic.  He  indicated  that  funds  had  been  appropriated 
previously  for  the  project,  but  that  they  were  insufficient  to  meet  bids 
received  for  the  project.  The  scope  of  the  project  has  been  reduced  and  the 
additional  $4,000  should  be  adequate  to  meet  construction  costs. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request 
for  the  construction  of  the  dental  clinic  in  the  amount  of  $4,000  cind  agreed 
to  hold  the  request  for  the  alarm  system  pending  receipt  of  additional 
information . 

c.  Public  Works,  Engineering,  $88,600  for  vapor  recovery  facilities 
for  gasoline  storage  tanks. 

Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  indicated 
vapor  recovery  facilities  are  required  for  gasoline  storage  tanks  under  air 
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pollution  control  laws.  Mr.  Miller  reviewed  the  various  locations  affected 
by  the  requirement. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

d.  Public  Health,  San  Francisco  General  Hospital,  $720,000  for  jail 
facilities. 

Mr.  Miller  reviewed  the  supplemental  appropriation  request.  He  stated 
that  the  request  will  provide  for  the  construction  of  jail  facilities  in  the 
new  hospital. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

e.  Chief  Administrative  Officer,  $223,000  for  the  Redevelopment  Agency's 
settlement  with  TOOR. 

Mr.  Miller  reviewed  the  supplemental  appropriation  request.  He  indi- 
cated that  the  request  will  provide  funds  for  attorneys'  fees  relative  to  the 
court  settlement  on  the  Yerba  Buena  Redevelopment  Project. 

Mr.  Jacobs  objected  to  the  request  in  principle.  He  believed  that  it 
was  not  a capital  improvement  and  therefore  should  not  be  before  the  Committee. 

Mr.  Cooper  indicated  that  the  attorneys'  fees  relate  to  a capital  im- 
provement and  that  the  costs  are  an  appropriate  capital  expenditure. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request 
with  Mr.  Jacobs  abstaining. 


II.  Review  of  Jiine  15,  1974,  CIAC  Report. 

Mr.  Miller  distributed  a comparative  table  of  budgetary  action  relative 
to  the  1974-75  capital  program. 

Mr.  Jacobs  expressed  concern  about  the  inclusion  of  projects  in  the 
program  which  are  important  for  maintaining  the  physical  plant  but  which  are 
not  true  capital  improvements.  He  believed  these  maintenance  projects  should 
be  a part  of  a department's  operating  budget  rather  than  the  capital  program. 

Mr.  Cooper  noted  that  for  1974-75,  all  maintenance  and  capital  projects 
have  been  treinsf erred  to  the  departments'  operating  budget  and  that  for  1975-76 
these  projects  will  be  submitted  initially  in  the  departments'  budget  rather 
than  through  the  Department  of  Public  Works. 

Mr.  Miller  observed  that  no  real  capital  facility  planning  is  underway 
except  in  some  of  the  larger  departments.  He  believed  that  an  opportunity 
exists  for  the  capital  improvement  staff  to  provide  long-range  planning  assist- 
ance to  the  various  departments.  Mr.  Jacobs  indicated  that  the  Department  of 
City  Planning  is  working  with  the  Department  of  Public  Works  to  develop  a more 
programmatic  approach  to  capital  programming. 
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Mr.  Miller  recommended  that  the  same  format  be  followed  for  the  J\ine 
report  which  has  been  used  previously.  The  Committee  concurred. 


* * 


* 


The  meeting  was  adjourned  at  9:00  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 

Svamary  minutes  of  the  meeting  held  Friday,  June  28,  1974,  at  8:15  a.m,  in 
Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L,  Carey,  Public  Utilities 
Nathan  B.  Cooper,  Controller 
Allan  B.  Jacobs,  City  Plamning 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 

Staff 

Jeffrey  Lee,  Public  Works 
Robert  C.  Levy,  Public  Works 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 

Guest 

Joseph  C,  Gavin,  Purchasing 
I.  Requests  for  Supplemental  Appropriation 

a.  Public  Works,  Architecture,  $8,000  for  modernizing  the  alarm  system 
and  construct  dental  clinic  at  County  Jail. 

Mr.  Miller  explained  that  the  Committee  had  approved  the  construction 
of  the  dental  clinic  at  the  County  Jail  in  the  amount  of  $4,000  at  the  Com- 
mittee's meeting  of  June  7,  1974,  but  that  the  remaining  $4,000  for  the  moderni- 
zation of  the  alarm  system  was  continued  pending  additional  information.  Mr. 
Tatar icui  observed  that  the  Finance  Committee  of  the  Board  of  Sv^ervisors  had 
approved  the  supplemental  request  for  both  the  alarm  system  and  the  dentcil 
clinic.  Mr.  Miller  noted  that  the  Committee  had  not  stibmitted  their  letter  to 
the  Board  regarding  the  request.  However,  to  keep  the  procedures  functioning, 
Mr.  Miller  suggested  that  the  Committee  should  act  on  the  request  and  that  a 
letter  should  be  submitted  reflecting  the  Committee's  action. 

After  further  discussion,  the  Committee  voted  to  approve  the  supplemental 
appropriation  request. 

b.  Purchasing,  $55,000  to  modify  fuel  storage  tanks. 

Mr.  Miller  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  proposal  will  provide  for  the  modification  of  five  water  storage  tanks 
at  Pumping  Station  No.  2 for  the  emergency  storage  of  50,000  gallons  of  fuel. 

Mr-  Cooper  asked  if  the  Fire  Department  has  been  contacted  about  this 
possible  use  and  whether  the  Department  would  have  any  possible  reason  to  use 
the  tanks  in  the  foreseeable  future.  Mr.  Gavin,  in  responding  to  Mr.  Cooper's 
question,  indicated  that  he  has  discussed  these  questions  with  Chief  Gautier 
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of  the  Fire  Department.  The  Chief  has  indicated  that  the  Fire  Department  has 
no  need  for  the  tanks  and  that  there  would  be  no  opposition  to  their  use  for 
fuel  storage  providing  the  piping  is  disconnected  to  prevent  any  possible 
feed-back  into  the  existing  distribution  lines.  Mr.  Gavin  stated  that  the 
lines  will  be  disconnected  to  prevent  any  feed-back.  Additionally,  Mr.  Gavin 
noted  that  the  existing  underground  concrete  tanks  will  be  lined  with  metal 
for  fuel  storage. 

The  Coxranittee  voted  to  approve  the  supplemental  appropriation  request. 


II.  Review  of  June  1974  Report  for  the  Capital  Improvement  Program. 

Mr.  Malone  distributed  for  the  Committee's  review  relative  to  the  five- 
year  Capital  Improvement  Report  a financing  plan,  five-year  program  summary 
and  proposed  bond  program. 

Mr-  Jacobs  expressed  a concern  regarding  the  proposed  bond  program. 

He  believed  it  was  more  of  a "wish  list"  rather  than  a real  program.  The 
Committee  concurred  with  Mr.  Jacobs,  but  they  believed  it  was  desirable  to 
present  annually  the  major  capital  needs  of  the  City. 

After  further  discussion,  the  Committee  agreed  to  include  a reference 
in  the  proposed  bond  program  which  would  indicate  that  the  bonds  have  been 
siibmitted  initially  by  the  various  departments  and  agencies  of  the  City.  Also, 
the  Committee  reviewed  the  letter  of  transmittal  which  will  accompeuiy  the 
report.  Following  comments  on  the  letter,  they  voted  to  approve  the  letter 
as  submitted. 


The  meeting  was  adjourned  at  9:00  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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City  and  County  of  San  Francisco 


July  9,  197^ 


JJOTICE  OF  MEETING  - FRIDAY, ^LY  12,  197^ 
8:15  A.M.  ^ 


DOCUiVltN  I S 

JUL  1 7 iJ/^; 


ROOM  289,  CITY  HALL 


MEMBERS  OF  THE^PITAL  IMPROVEMENT  ADVISORY  COMMITTEE 

Mr.  Joseph  Caverly,  General  Manager,  Recreation  & Park 
Mr.  Nathan  B.  Cooper,  Controller 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities 

Mr.  Allan  Jacobs,  Director  of  Planning 

Mr.  S.  Myron  Tatarian,  Director  of  Public  Works 

Mr.  John  Tolan,  Jr.,  Deputy  for  Development 


Gentlemen : 

There  will  be  a meeting  of  the  Capital  Improvement 
Advisory  Committee  Friday,  July  12,  197^,  at  8:15  a.m, 
in  Room  289,  City  Hall. 

Among  the  matters  on  the  agenda  are; 


1. 


Requests  for  supplemental  appropriation. 


Thomas  J.  Mellon 

Chief  Administrative  Officer 
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^^j::apital  improvement  advisory  committee 

, Sxammary  minutes  of  the  meeting  held  Friday,  August  9,  1974,  at  8:15  a.m.  in 
"^Room  289,  City  Hall. 


PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
Francis  Byrne,  Controller's  Office 
George  L.  Carey,  Public  Utilities 
Stanley  R.  Larsen,  Mayor's  Office 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  %ron  Tatarian,  Public  Works 

Staff 

Gilbert  H.  Boreman,  CAO's  Office 
Hugh  Hiatt , Public  Works 
Jeffrey  Lee,  Public  Works 

Calvin  L . Malone , City  Planning  , 

Ai.]  u L t ' 

Guests 

PUBLIC  UlSflAaV. 

Robert  J.  Malerbi,  Public  Works 
Joseph  Mignola,  Public  Health 
Wayne  H.  Person,  Public  Works 


I.  Requests  for  Supplemental  Appropriation 

a.  Public  Health,  $720,000  for  jail  facilities  at  San  Francisco  General 
Hospital 

Mr.  Mignola  reviewed  the  supplemental  appropriation  request.  He  indi- 
cated that  the  request  is  to  provide  for  the  construction  of  a security  ward 
in  the  new  hospital.  He  noted  that  the  space  for  the  ward  is  available  on 
the  seventh  floor,  but  that  the  area  is  presently  unfinished. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

b.  Public  Health,  $500,000  for  relocation  of  toxicology  laboratory 
at  San  Francisco  General  Hospital 

Mr.  Mignola  reviewed  the  supplemental  appropriation  request.  He  stated 
that  the  laboratory  is  located  presently  in  Building  70  at  the  hospital.  This 
building  is  scheduled  for  demolition  after  construction  of  the  new  hospital  is 
completed.  He  indicated  that  after  review  with  the  Bureau  of  Architecture,  it 
has  been  determined  that  the  laboratory  should  be  relocated  to  Building  20. 


The  Committee  voted  to  approve  the  supplemental  appropriation. 
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c.  Recreation  and  Park,  $203,000  for  the  restoration  of  windmills 
in  Golden  Gate  Park. 

Mr.  Malloy  revievred  the  supplemental  appropriation  request.  He  indicated 
that  although  the  $203,000  is  the  amount  necessary  to  meet  construction  esti- 
mated for  the  North  Windmill,  the  actual  use  of  the  funds  could  be  spread 
between  the  two  windmills  rather  than  to  the  North  Windmill  exclusively  because 
of  previous  grant  and  gift  funds.  Additionally,  he  noted  that  the  U.  S.  Navy 
personnel  on  Treasure  Island  have  indicated  an  interest  in  assisting  the  reha- 
bilitation project  for  the  windmills. 

After  further  discussion  regarding  the  allocation  of  funds  and  the  use 
of  naval  personnel,  the  Coimnittee  concurred  that  the  request  should  be  rewritten 
by  the  Recreation  and  Park  Depar-tment  and  resubmitted  at  a later  date. 


•k  ie 


The  meeting  was  adjourned  at  9:20  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Sximmary  minutes  of  the  meeting  held  Friday,  August  30,  1974,  at  8:15  a.m. 
in  Room  289  City  Hall. 

PRESENT : Committee 

Nathan  B.  Cooper,  Acting  Chairman 
John  Madden,  Piiblic  Utilities 
Thomas  W.  Malloy,  Recreation  and  Park 
Thomas  G.  Miller,  CAO's  Office 
S.  Myron  Tataricin,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 
George  A.  Williams,  City  Planning 

Staff 

Hugh  Hiatt,  Public  Works 
Stanley  R.  Larsen,  Mayor's  Office 
Calvin  L.  Malone,  City  Planning 

Guest 

Representatives  from  the  Unified  School  District 


I.  Requests  for  Supplemental  Appropriation 

a.  Problic  Health,  $18,296  for  temporary  seciarity  ward  at  San  Francisco 
General  Hospital. 

Mr.  Miller  reviewed  the  suppl^nental  appropriation  request.  He  indi- 
cated that  the  request  is  for  the  temporary  conversion  of  Ward  95  at  San 
Francisco  General  Hospital  for  a security  ward  until  it  can  be  moved  into 
the  new  hospital. 

The  Committee  voted  6 to  1 to  approve  the  supplemental  appropriation 
request  as  follows:  Committee  members  M^idden,  Malloy,  Miller,  Tatarian, 

Tolan  and  Williams  voted  "Aye";  Committee  member  Cooper  voted  "No." 

b.  Public  Works,  Architecture,  $402,500  for  masonry  waterproofing  and 
skylight  reconstruction.  Phase  I,  for  City  Hall. 

Mr.  Tatarian  stated  that  a piece  of  granite  fell  from  the  cornice  of 
the  City  Hall's  dome  through  the  skylight  and  into  the  Tax  Collector's  office 
recently.  Mr.  Hiatt,  in  reviewing  the  supplemental  appropriation  request, 
indicated  that  the  skylights  located  in  the  building  wells  will  be  roofed 
over  with  metal  and  that  the  masonry  will  be  repaired  and  joints  waterproofed 
to  prevent  water  seepage. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 
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c.  Public  Works,  Architecture,  $10,000  to  study  access  to  public 
buildings  by  the  handicapped. 

Mr.  Tatarian  reviewed  the  supplemental  appropriation  request.  He  indi- 
cated that  the  request  is  to  provide  study  funds  to  develop  cost  figures  neces- 
sary to  provide  access  to  public  buildings  by  the  handicapped. 

The  Committee  voted  6 to  1 to  approve  the  supplemental  appropriation 
request  as  follows:  Committee  members  Madden,  Malloy,  Miller,  Tatarian,  Tolan 
and  Williams  voted  "Aye";  Committee  member  Cooper  voted  "No." 


II.  Board  of  Education  proposal  for  Centralized  Nutrition  Complex. 

Mr.  Milton  P.  Reiterman,  Unified  School  District,  reviewed  the  proposal 
for  a centralized  food  preparation  facility  to  provide  breakfast  and  lunch 
service  to  the  school  system.  He  stated  that  the  estimated  cost  for  the  facil- 
ity is  $7.8  million.  It  will  provide  for  a two-story,  5 4, 000 -square -foot 
building  on  District  owned  land  in  the  southeast  section  of  the  City.  The 
proposal  which  will  be  s\abmitted  to  the  electorate  in  November  of  this  year 
will  provide  for  a tax  override  up  to  five  cents  on  the  tax  rate  and  authorize 
the  District  to  enter  into  a long-term  lease  for  the  construction  of  the 
facility. 

In  response  to  Mr.  Tolan 's  question  about  financial  impact  of  the  pro- 
posal, Mr.  Reiterman  explained  that  the  centralized  facility  should  reduce  the 
unit  cost  of  meals  by  six  to  eight  cents  per  meal.  He  noted  that  meals  are 
now  prepcired  at  many  schools  with  antiquated  equipment.  The  need  for  this 
equipment  would  be  eliminated,  except  for  warming  ovens  at  the  receiving  schools, 
under  this  proposal.  Mr.  Tolaui  asked  if  additional  trucks  would  be  necessary 
for  the  program.  Mr.  Reiterman  observed  that  the  District  now  uses  about  25 
vehicles  in  the  food  program.  With  the  new  facility,  this  number  could  be 
reduced. 

Mr.  Malloy  noted  that  the  proposal  is  not  a bond  proposition,  but  rather 
for  the  formation  of  a non-profit  corporation.  Because  non-profit  financing 
has  been  used  in  the  past  without  prior  electorate  approval,  he  wondered  why 
it  was  necessary  at  this  time  to  place  the  proposal  before  the  electorate. 

Mr.  Reiterman  explained  that  the  Education  Code  does  not  allow  long-term  leases 
of  the  type  being  proposed  without  prior  approval  by  the  electorate.  He  noted 
that  the  actual  method  of  financing  has  not  been  determined  at  this  time.  Mr. 
Reiterman  indicated  that  it  could  be  a loan  arrangement,  revenue  bonds  or  a 
non-profit  corporation. 

Mr.  Miller  asked  if  the  Board  of  Education  or  the  City  and  County  of 
San  Francisco  would  guarantee  the  bonds  if  issued.  Mr.  Reiterman  stated  that 
the  bonds  would  be  gueuranteed  by  the  City  and  County.  Mr.  Cooper  took  exception 
to  this  statement,  however.  He  indicated  that  they  could  only  be  guaranteed 
by  the  Board  of  Education  because  it  is  the  Board  that  is  requesting  the  tax 
override  to  finance  the  proposed  project. 

Mr,  Miller  noted  that  this  proposal  is  unique  for  the  Committee.  He 
then  reviewed  the  Committee  responsibilities  under  the  Administrative  Code. 

Mr.  Miller  suggested  that  the  Committee  consider  the  proposal,  but  that  they 
take  no  action  until  the  City  Attorney's  office  determines  if  the  project  must 


oildyq  000,0#  t».fcXdw« 

0^-^  .0ysf»Mp©i  noi.^.8iiq0:tqq;s  noita^sT 

-aoaoK  as'iypJtl  ‘iaoo  (jol^v^a  05  «s!^«0a:  yp&M  mivaiq  o5  ai  5B®wp9^  5ari5  JEk^:>sd 
.£^s><5:q8oi;5««ft  »ri5  aprti&tod  oiXdoq  o5  eii&oaii  ©&ivc«q  o5  Yi*« 

Xa.**ir«9/fl.3lqc3Wa  ori5  avo^^qs  'oO  I Orf  9 i>®5<yv  »05ix«»^'  oriT 

ftAiol’ ' ,nj».t:x85fiT  ,^1^1X11“}  S’»&dffiBie  s>9‘J:fj:mioO  >8^'?C>.L£o5  se  Jaa«p#:i 

•’roW”  ^aqooO  txsdiiss^  ^>®55ifl»»oO  6a5oV  imrifiilliW  ftn* 

.jcsIcjTsoO  iToi5l’at50Sf  ,'toiJBoi/S^  lo  bTSoH  .11 

lAsaqom  9rf5  b&vs,lv!^  locsiof tioiliM  .:«« 

donwl  bn8  5ai5^jU50-xd  Bbi^otq  o5  aoid8':^.•^[9:tq  boo5  b®siX8:t5n03  ft  :to5 

-Xxoft’t  ^ xol  5800  foadftiHJtia®  ®d5  5«il5  £f#^B  oH  .raa5ax«  Xoorfoe  arU  o5  BO-hrtft* 
:^co5-^•liu^pa-000,^e  ® xot  ,S^i‘/o:£q  iiiv  51  .rtv^i.XX^  8.V? 

:t>r{T  „y5X0  ®d5.5o  nblOoaa  dafts/tds/t^i  .bri5  ni  b/t»I  b©/two  ^oi-xdew  no  pnlbXxua 
uft&Y  aifid  io  :t©dm^voW  ni  i>5ftio5o©Xb  'drfb  o5  bs55i«do*  od  XXiw  ribi.iy  XftBOqo^q 

©.■sixoddnft  bno  gdftts  xrx  ©rii  no  a^noo  ©v#  oi  qi;  abxn^svo  xs5^*  :tp5 

^ri5  ^o  noi5oo^5»iioo  art?  xolt  aaftaX  arx»i-t?noX  b o5ni  %35n©  o5 

•oicq  6rtJ  2ko  5oBqmJ:  XfixortBoXl  5uod«  noi^a^t/p  a’nsXoT  .-M  o5  aano^W  fli  - 
^d5  ®o«&d?t  bXvorle  Y51XloBi  bssiXe^inaP  ©xt?  5Bri5  baftlftlqxo  luwaadloa  ,X^ 
-..iBam  5Brt?  todon  aJl  .ifi£>ffl  ^»q  -J  ' 
exf{5  :io-t  baen  s..'lT  .5aoiiiqii?pP  fca5&upi5iJ»  rf5Xw  nXcodoc  ^ u® 

,aXoorio8  pnxvisoGix  ad?  5s  «n®vo  pni^v  5qo?x9  ,ba5BnlmxXr  od 

Yxma&oan  ad  bXircw  attaint?  XBtiol?ibfc«  li  baJt»«  ftftXoT  . x..  .X«8oqo:iq  aW? 
as  doodfi  aoen  wan  doiadalQ  art?  dart?  bo^5i*edo  nBin-is?,ct.fl  .msipoiq 

od  f>Xi/oo  ?0dmi/n  airfi  ,Y5iIioBl  wan  , ad?  rtdiW  .«B:;po:cq  bool  ari?  nX  i.i  .Xrtev 


Tcaxfcjft?:  Jwd  ,noi?i8oqoiq  bnod  b don  ai  lB«oqp:tq  an?  dorfd  badon  ^ 

pftxonBnii  diac^crnPrt  oanaosS  .nohiB^oo  dxloxq-non  B ^ 

Yrtw  ba^abnow  art  ,lsv  ?qq6  ©5B:xb5oaXa;-.c.i.q  5nori5iv  .5a*q  •'*.?  nx.By--. 

.aSB-xodo^Xa  arid  auotad  Xn^oqoiq  art?  e^OftXq  od  o«i?  ^ 

aa8r<..(  ...ad-pnol  woXiB  5on  ..©ofc  aboO  notdBOoba  art?  ?a«1? 
b^:.>n  oH  .adfi-xodosia  Yd  iBVOTtqq*  5oXiq  iirorid  > ba«oqcaq  ’^^f***^**^^ 

.-rtl  ,»«id  alrid  dB  &a«i.Tnadob  naad  .ton-  8*rt  ^nioarnm  %o  ^dea  •:© 
i.  io  abnoti  aanovea  ,dn0/nt>tn«:£«  riBoX.-i  ^ feXnoo  ?x  deri?  baiBoxbnl 

.noidBdoqtlOO  i ( dOTtq-ffOn 


b‘3f;):lfiB?Byp 
KB?  art?  prti5«a.‘-pa*£.  » i ^«rtd  bisov', 


lo  Y^nwoO  l>n»  Y5i^  odd  dc  noidBOXfbS  SO  bxBoa  orld  11  niUi^  y^^UlM 
*»rfi  6^i«J8  -^M  .b<,j«-..si  ii,  aftftod  e.«  6^-ow  ^ 

Ad  vxr  r ■ U^oc  Y»d5  ?Brt  f o.*  . .lavawori  ,5nat.;s> -Bvt-  ei  os 

«i  11  eftwis.  ort  «>-',;■•*  noobS  5o  b'XBOb  « •)  Yo 
..Tj-i:  fi'*'«cqO?t5.  ' d?  oonnnlli  o-’  •>i'i^*idv« 

9B  .BOi^iafflo^  Bril  i-:*  ®<fftnu  “i  leao«Mq  slill  l»ri3  b'jian  ‘^'V 

»vil«l»..a.i.rbS  :.ri-!  lebna  «BliiXidi*rK«siei  ,.31i^  crfi  b««.lw  «•« 
■{Bril  IBril  lud  BriJ  T:'t>lBnoo  smlllCTioO  »riJ  iBril 

jB^lOBto^  XSl  Bi..’..iBb  «)lMo  ,'^B«allA  ,liO  «I1  x.im,  rioll-»  C«  -u. 


-3- 


be  approved  by  the  Board  of  Supervisors  before  it  is  siibrnitted  to  the  electorate. 
If  Board  of  Supervisors  action  is  not  required,  then  Committee  action  would  not 
be  necessary. 

Based  on  Mr.  Miller’s  comraents,  the  Committee  agreed  to  take  the  pro- 
posal under  advisement  until  the  question  of  jurisdiction  is  clarified  by  the 
City  Attorney's  office. 


* * * 

The  meeting  was  adjourned  at  9:15  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone 
Secretary 
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AGENDA 


Capital  Improvement  Advisory  Committee 
Friday,  October  11,  1974  --  8:15  A.M. 
Room  289  , City  Halls^ 


Roll  Call:  Mellon,  Caverly,  Cooper,  Crowley,  Jacobs, 
Tatarian,  Tolan 


I.  Requests  for  Supplemental  Appropriation: 

a.  Rec.  S Park  and  Public  Works  Depts . , Sept.  27  , 1974  , $130  ,000. 

For:  Joseph  Lee  Recreation  Center  Rehabilitation. 

From:  Hunter’s  Point  Redevelopment. 

To:  Appropriation  No.  3.447.719.000 

b.  Public  Works  Department,  Architecture,  Sept.  11,  1974,  $14,800. 

For:  City  Hall  restroom  improvements  for  physically  handicapped. 

From:  Any  legally  available  funds. 

To:  Appropriation  No.  4.445.511.423 

c.  Public  Works  Department,  Engineering,  Sept.  25,  1974,  $17,000. 

For:  Sewer  Television  Equipment. 

From:  1972  Sewer  Bond  funds. 

To:  Appropriation  No.  838.066.000 

d.  Public  Works  Department,  Architecture,  Oct.  2,  1974,  $13,000. 

For:  County  Jail  No.  2,  Dental  Clinic. 

From:  Appropriation  No.  3.445.511.610,  Shower  Facilities. 

To:  Appropriation  No.  3.445.544.610 

II.  Other  business: 

a.  Letter  of  Intent,  Central  City  Parking  Corporation. 

b.  Review  of  Federal  grant  applications. 

c.  CIAC  staff  support. 


•CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  October  25,  1974,  at  8:15  a.m. 
in  Room  289,  City  Hall, 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
Nathan  B,  Cooper,  Controller 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 
George  A.  Williams,  City  Planning 

Staff 

Alec  Bash,  City  Planning 
Jeffrey  Lee,  Public  Works 
Robert  C.  Levy,  Public  Works 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 

Guests 


Ronald  H.  Born,  Social  Services 
Mary  Callanan,  Airports  Commission 


I.  Requests  for  Supplemental  Appropriation 

a.  Recreation  and  Park,  $4,200  for  fencing  at  Bayview  Playground  and 
Martin  Luther  King  Pool. 

Mr.  Malloy  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  funds  had  been  appropriated  previously  for  the  fencing  but  that  they  had 
been  rescinded  by  the  Board  of  Supervisors.  He  stated  that  the  request  will 
provide  a fence  along  Third  Street  to  prevent  children  who  are  playing  in  the 
park  from  darting  into  the  street  area.  He  noted  that  the  fence  proposal  along 
Third  Street  is  supported  by  the  community. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

b.  Social  Services,  $203,825  to  provide  for  the  relocation  of  Social 
Services  from  585  Bush  and  1680  Mission  Streets  to  870  Market  Street. 

Mr.  Bom  reviewed  the  supplemental  appropriation  request.  He  observed 
that  of  the  amount  of  $203,825  only  $10,000  is  for  buildings,  structures  and 
improvements  which  will  provide  for  minor  alterations  at  1680  Mission  Street. 

The  movement  of  the  Bush  Street  activities  to  1680  Mission  Street  and  870  Market 
Street,  and  the  relocation  of  1680  Mission  Street  activities  to  870  Market 
Street,  is  necessary  to  accommodate  the  construction  schedule  for  the  expemsion 
of  the  Sutter-Stockton  Garage  by  the  Uptown  Parking  Corporation.  Of  the  total 
cost,  $72,708  will  be  provided  by  the  Corporation  with  the  balance  being  from 
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State  and  Federal  subventions. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

c.  Airports  Commission,  $645,000  for  shuttle  bus  service  and  traffic 
signals . 

Miss  Callanan  reviewed  the  supplemental  appropriation  request.  She 
stated  that  with  the  construction  of  the  garage  about  1,000  parking  spaces 
would  be  lost  during  the  three-year  construction  program.  It  is  proposed 
that  additional  temporary  spaces  be  provided  at  other  locations  at  the  airport. 
She  indicated  that  the  request  will  provide  for  the  coordination  of  the  exist- 
ing shuttle  bus  service  at  the  airport,  the  acquisition  of  additional  buses 
and  other  related  improvements. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

d.  Public  Works,  Engineering,  $92,500  for  center  island  on  Upper 
Market  Street,  Dolores  to  Castro  Streets. 

Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  stated 
that  the  request  is  the  first  part  of  the  street  work  which  is  proposed  for 
Upper  Market  Street.  The  funds  will  provide  for  the  construction  of  the  center 
islemd  only.  He  indicated  that  landscaping  will  be  provided  lander  a later 
phase  and  that  bicycle  lanes  and  other  center  islands  will  be  included  under 
later  budgetary  requests. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

e.  Social  Services,  $4,900  for  alterations  at  1360  Mission  Street. 

Mr.  Born  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  request  will  provide  funds  to  meet  safety  requirements  mandated  by 
the  state. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 


II.  Other  Business 

a.  Mr.  Williams  introduced  Alec  Bash  to  the  Committee  as  the  new 
member  of  the  Capital  Improvement  Program  staff. 

b.  Mr.  Carey  indicated  that  this  was  Mr.  Cooper's  last  meeting  with  the 
Committee  prior  to  his  retirement  from  City  and  County  service.  Mr.  Tatarian 
noted  that  Mr.  Jacobs  was  also  leaving. 

Mr.  Mellon  observed  that  Mr.  Cooper  has  shown  considerable  interest  in 
the  work  of  the  Committee  and  that  his  advise  has  been  very  helpful  in  assist- 
ing the  Committee  to  accomplish  and  fulfill  its  responsibilities  under  the 
capital  improvement  process. 

Mr.  Malloy  and  Mr.  Tatarian  offered  appreciative  comments  regarding 
Mr.  Cooper's  ready  assistance  and  cooperative  attitude  in  resolving  Committee 
and  departmental  fiscal  problems. 
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In  response  to  the  Committee's  remarks,  Mr.  Cooper  stated  that  he  has 
enjoyed  his  association  with  the  Committee. 


* * 


The  meeting  was  adjourned  at  9:00  a.m. 

Respectfully  submitted. 


Calvin  L.  Malone 
Secretary 


noii  fill  ai5rf.l  itmsisfiO. 


JL  • 


.im 


■ *t  m - * ^ 

' #aoX*B  ■,»l,  lavXftO.  ■■.  ':■■  - ^ 

■YX3S^©’3tSM»®-  ' > "■  "'’"J.. 


% '■  ■ 


s',  ^•'  Vi  “'  ‘ 

' ’■■V‘' 

' , .A.'V.^  ..vV'’’-'i»'W^’W^‘ 


C!TY  AND  County  of  San  Francisco 


M 


lilTi 


C'OCUf.'cNi  S 
Oir  ;U 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER 


December  27,  1974 


NOTICE  OF  MEETING  - FRIDAY,  JANUARY  3,  1975 


8:15  A.M. 


ROOM  289,  CITY  HALL 


MEMBERS  OF  THE  CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE; 


Mr.  Joseph  Caverly,  General  Manager,  Recreation  S Park 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities  Commission 

Mr.  John  Farrell,  Controller 

Mr.  Dean  Maoris,  Director  of  Planning 

Mr.  S.  Myron  Tatarian,  Director  of  Public  Works 

Mr.  John  Tolan,  Jr.,  Mayor’s  Deputy  for  Development 


Gentlemen : 

There  will  be  a meeting  of  the  Capital  Improvement  Advisory 
Committee  Friday,  January  3,  1975,  at  8:15  a.m.  in  Room  289, 

City  Hall. 

Among  the  matters  on  the  agenda  are : 


1.  Requests  for  supplemental  appropriation 


Very/  truly  yours 


C "Chief  Administrative  Officer 
Chairman,  CIAC 


nl 


AGENDA 


JAN  V 19/  . 


Capital  Improvement  Advisory  Committee 
Friday ^January  3,  1975  --  8:15  A.M. 
Room  289,  City  Hall 


Roll  Call;  Mellon,  Caverly,  Crowley,  Farrell,  Maoris, 
Tatarian,  Tolan 


I.  Requests  for  Supplemental  Appropriation: 

a.  Rec.  8 Park  Dept.,  November  18,  1974,  $50,000,00 

For:  Restroom  facilities,  Bayview  Playground. 

From:  Any  legally  available  funds. 

To;  Appropriation  No.  4.651.505.000 

b.  Rec.  & Park  Dept.,  December  26,  1974,  $149,100.00 

For:  Miscellaneous  improvements  to  various  concession 

facilities  and  properties. 

From:  Concessions  fund. 

To:  Appropriation  No.  4.651.506.000 

c.  Rec.  S Park  Dept.,  December  26,  1974,  $88,000.00 

For:  Miscellaneous  improvements  to  golf  course. 

From;  Golf  course  fund. 

To:  Appropriation  No.  4.651.507.000. 

d.  Public  Utilities,  Hetch  Hetchy  Water  8 Power,  Dec.  3,  1974,  $275,000 

For:  Mission  8 Fourth  Sts.  relocation  of  trolley  coach  overhead 

facilities. 

From:  Unappropriated  balance  of  funds. 

To:  Appropriation  No.  4.756.723.000. 

e.  Airports  Commission,  S.F.  Int * 1 Airport,  Dec.  3 , 1974  , $1,188,354  . 
For:  Reconstruction  8 Replacement  on: 

(1)  landing  field  apron'  8 road  pavement  construction,  $795  ,000 

(2)  terminal  buildings,  $254,000. 

From:  Unappropriated  balance  of  funds. 

To:  Appropriation  Nos.  4.726.702  and  4.726.704. 

f.  Public  Library,  December  27,  1974,  $18,400.00 

For:  45  Hyde  St.,  Library  annex  ground  floor  ventilation. 

From:  Any  legally  available  funds. 

To:  Appropriation  No.  3.631.700.000 


II.  Other  Business 
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^ CAPITM.  IMPROVEMENT  ADVISORY  COMMITTEE 


Sumitiary  minutes  of  the  meeting  held  Friday,  January  3,  1975,  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT:  Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  C.  Farrell,  Controller 
Thomas  W.  Malloy,  Recreation  cind  Park 
S.  Myron  Tatarian,  Public  Works 
John  H,  Tolan,  Jr.,  Mayor's  Office 

Staff 

Robert  C.  Levy,  Public  Works 
Calvin  L.  Malone,  City  Planning 

Guests 


Dale  H.  Fearn,  Airports  Commission 
Vivian  Goodwin,  Library 
Robert  Stein,  Hetch  Hetchy 

I.  Requests  for  Supplemental  Appropriation 

a.  Recreation  and  Park  Department,  $50,000  for  restroom  facilities. 

Bay view  Playground. 

Mr.  Malloy  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  proposed  project  will  provide  for  the  replacement  of  the  small  restroom 
facility  which  was  destroyed  by  arson. 

Mr.  Farrell  asked  if  it  was  possible  to  reappropriate  any  existing  depart- 
mental fxinds.  Mr.  Malloy  stated  that  the  project  is  included  in  the  capital 
program  for  1975-76,  but  because  of  the  urgency  expressed  by  the  Board  of  Super- 
visors regarding  this  project,  it  has  been  proposed  as  a supplemental  appropria- 
tion request. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

b.  Recreation  and  Park  Department,  $149,100  for  miscellaneous  improvements 
to  various  concession  facilities  and  propeirties. 

c.  Recreation  and  Park  Department,  $88,000  for  miscellameous  improvements 
to  golf  courses. 

Mr.  Malloy  indicated  that  the  requests  for  improvements  to  concessions, 
properties  and  golf  courses  are  from  departmental  revenues.  For  the  benefit  of 
the  Committee,  he  explained  the  background  of  the  special  funds  which  have  been 
established  by  the  Board  of  Supervisors  for  improvements  to  various  recreation 
facilities. 

Mr.  Malloy  reviewed  the  various  projects  which  are  proposed  for  miscellaneous 
iit5)rovements  to  various  concession  facilities  and  properties.  Also,  he  reviewed 
the  schedule  of  proposed  irt5>rovements  to  the  various  golf  courses. 
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The  Committee  voted  to  approve  both  supplemental  appropriation  requests. 

d.  Public  Utilities,  Hetch  Hetchy  Water  cind  Power,  $275,000  for  relocation 
of  overhead  trolley  coach  wires  and  facilities. 

Mr.  Stein  reviewed  the  supplemental  appropriation  request.  He  explained 
that  the  proposal  will  provide  for  the  relocation  of  trolley  coach  wires  on 
Mission  Street,  Van  Ness  to  Beale  and  on  Fourth  Street,  Market  to  Townsend  as 
part  of  the  "transit  first"  program  adopted  by  the  Board  of  Supervisors. 

After  further  discussion  on  the  routing  proposals  along  Mission  and 
Povirth  Streets,  the  Committee  voted  to  approve  the  supplemental  appropriation 
request. 


e.  Airports  Commission,  $1,188,354  ($1,049,000)  for  landing  field 
construction  ($795,000)  and  terminal  buildings  ($254,000). 

Mr.  Pearn  reviewed  the  supplemental  appropriation  request.  He  explained 
that  the  work  on  the  runways  is  necessary  to  maintain  operationcil  smoothness 
during  aircraft  landings  and  take-offs.  He  observed  that  this  type  of  project 
is  usually  eligible  for  federal  aid,  but  because  the  environmental  impact  re- 
port has  not  been  approved  by  the  federal  government,  no  aid  will  be  available 
for  the  project.  Mr.  Mellon  asked  why  federal  approval  is  still  pending  when 
the  report  had  been  approved  previously  by  the  State  of  California.  Mr.  Feam 
replied  that  three  sections  of  the  report  require  more  work  than  was  required 
under  the  state.  Mr.  Tatarian  asked  if  the  project  could  be  delayed.  Mr. 

Pearn  replied  that  v/ork  must  proceed  on  the  project  because  of  the  subsidence 
problem  on  the  runways. 

In  regard  to  the  terminal  buildings,  Mr.  Pearn  stated  that  subsidence 
has  created  problems  with  the  piers*  roofs. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

f.  Public  Library,  $18,400  for  ground  floor  ventilation  at  45  Hyde  Street 
annex. 

Mrs.  Goodwin  reviewed  the  supplemental  appropriation  request.  She  stated 
that  the  Technical  Services  area,  located  on  the  ground  floor  at  45  Hyde  Street, 
is  without  proper  ventilation  aiid  that  tho  T.ibrary  has  been  cited  by  CAT.-OSHA 
regarding  an  alleged  violation  of  ventilation  requirements. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 

***** 

The  meeting  was  adjourned  at  9:00  a.m. 

Respectfully  submitted, 

Calvin  L.  Malone,  Secretary 
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City  and  County  of  San  Francisco 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER  Januapy  22  19  75 

’ 1C  L 

Capital  Improvement  Advisory 
v (j  Committee  Meetings 

TO  MEMBERS  OF  THE  CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE: 

Mr.  Joseph  Caverly , General  Manager,  Recreation  S Park  Department 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities 

Mr.  John  Farrell,  Controller 

Mr.  Dean  Maoris,  Director  of  Planning 

Mr.  S.  M.  Tatarian,  Director  of  Public  Works 

Mr.  John  S.  Tolan,  Jr.,  Deputy  for  Development 

Gentlemen : 

Ordinace  139-66,  adopted  June  1966,  requires  the  Capital  Improve- 
ment Advisory  Committee  to  submit  a Report  to  the  Mayor  and  the  Board 
of  Supervisors  on  the  Maintenance  and  Repair,  Reconstruction  and  Re- 
placement, and  Capital  Improvement  items  proposed  for  inclusion  in  the 
budget  for  the  ensuing  fiscal  year.  For  this  review,  the  Committee 
has  usually  met  every  Friday  in  February  and  early  March. 

The  first  meeting  of  the  Committee  is  scheduled  for  Friday,  Feb- 
ruary 7,  1975,  at  8:15  A.M.  in  Room  289  City  Hall.  Maintenance  and 
Repair  requests  will  be  considered  at  this  meeting. 

Below  is  the  schedule  for  the  meetings  of  the  CIAC  for  preparation 
of  the  March  15  Report.  As  has  been  the  custom,  at  the  end  of  each 
meeting  the  time  of  the  next  meeting  will  be  confirmed.  Wednesday 
mornings  will  be  considered  as  additional  meeting  time,  if  necessary, 
to  complete  the  review. 


8:15  A.M.  Friday,  February  7,  Maintenance  and  Repair 
8:15  A.M,  Friday,  February  14,  Reconstruction  and  Replacement 
8:15  A.M.  Friday,  February  21,  Capital  Improvements 
8:15  A.M.  Friday,  February  28,  Committee  Recommendations 
8:15  A.M.  Friday,  March  7,  Final  Committee  Recommendations 


Section  3.07  of  the  Administrative  Code  requires  the  Report  of  the 
Committee  to  be  submitted  to  the  Mayor  and  the  Board  of  Supervisors  on 
or  before  March  15. 


Very  truly  yours  ,\ 

Thomas  J.  Mellon,  Chairman 

Capital  Improvement  Advisory  Committee 


City  and  County  of  San  Francisco 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER 


February  3,  1975 


NOTICE  OF  MEETING  - FRIDAY,  FEBRUARY  7,  1975 
8:15  A.M. 

ROOM  289,  CITY  HALL 

MEMBERS  OF  THE  CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE: 

Mr.  Joseph  Caverly , General  Manager,  Recreation  6 Park 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities  Commission 

Mr,  John  Farrell,  Controller 

Mr.  Dean  Macris , Director  of  Planning 

Mr.  S.  Myron  Tatarian,  Director  of  Public  Works 

Mr.  John  Tolan,  Jr,,  Mayor's  Deputy  for  Development 


Gentlemen : 

There  will  be  a meeting  of  the  Capital  Improvement  Advisory 
Committee  Friday,  February  7,  1975,  at  8:15  a.m.  in  Room  289, 
City  Hall. 

Among  the  matters  on  the  agenda  are : 

1.  Maintenance  and  Repair  budget  requests  for  1975-76. 

2.  Requests  for  supplemental  appropriation. 

Very  truly  yours 


/Thomas  J.  Mellon 
X Chief  Administrative  Officer 
, Chairman , CIAC 
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_^PITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  February  7,  1975,  at  8:15  a.m. 
in  Room  289,  City  Hall. 

PRESENT : Committee 

Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
Joseph  M.  Caverly,  Recreation  and  Park 
John  C.  Farrell,  Controller 
Dean  L,  Maoris,  City  Planning 
S.  %ron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Nancy  Behr,  CAO's  Office 
Fred  C.  Chan,  Public  Works 
Robert  C,  Levy,  Public  Works 
Thomas  W.  Malloy,  Recreation  and  Park 
Calvin  L.  Malone,  City  Planning 

Guests 


David  Matlock,  Airports  Commission 
Redevelopment  Agency  representative 

I.  Request  for  Supplemental  Appropriation 

a.  Airports  Commission,  $265,000  for  iit^rovements  to  landing  field 
facilities. 

Mr.  Matlock  reviewed  the  supplemental  appropriation  request.  He  stated 
that,  because  of  soft  bay  mud  encountered  by  the  contractor,  more  material 
must  be  moved  than  originally  anticipated  for  the  landing  field  improvement. 

The  additional  amovint  being  requested  will  provide  for  the  movement  of  the 
additional  material  on  a unit  price  basis  as  was  established  in  the  original 
contract . 

The  Comooittee  voted  to  approve  the  supplemental  appropriation  request. 

II,  Review  of  Departmental  Requests  for  Maintenance  and  Repair  for  the 

1975-76  Budget. 

Mr.  Malone,  in  introducing  the  maintenance  and  repair  program,  indicated 
that  the  program  is  somewhat  different  from  previous  years  because  the  definable 
departmental  items  which  had  previously  been  in  the  budget  of  the  Department  of 
Public  Works  have  been  included  for  1975-76  in  the  operating  budgets  of  the  re- 
spective department.  These  projects  will  be  transferred  through  the  budgetary 
procedure  to  the  Department  of  Public  Works.  He  explained  that  this  procedure 
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is  based  on  the  directive  from  the  Board  of  Supervisors  to  better  establish 
departmental  operating  costs. 

After  further  discussion  on  the  program  change,  Mr.  Malone  reviewed  the 
comparative  summary  which  had  been  prepared  for  the  maintenance  and  repair 
program. 

The  Committee  took  the  following  actions  after  discussing  the  various 
depaxtmental  maintenance  and  repair  requests: 

1.  Ad  Valorem  Tax  Supported:  The  Committee  voted  to  approve 
the  departmental  requests  as  submitted  in  the  amount  of 
$3,669,416; 

2.  Road  Fund  Supported:  The  Committee  voted  to  approve  the 
departmental  requests  as  submitted  in  the  amount  of 
$521,238;  and 

3.  Revenue  Supported:  The  Committee  voted  to  approve  the 
departmental  requests  as  submitted  in  the  amount  of 
$426,000. 

III.  Other  Matters  for  Duscussion. 

Mr.  Tatarian  distributed  copies  of  the  "Status  Report  on  Gas  Tax  Financing  - 
1975"  to  be  Committee  for  their  information.  In  summary,  he  indicated  that  little 
or  no  funds  would  be  available  for  the  gas  tax  funded,  capital  improvement  pro- 
gram for  1975-76. 

***** 

The  meeting  was  adjourned  at  10:00  a.m. 


Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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City  and  County  of  San  Francisco 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER 


February  10,  1975 

^NOTICE  OF  MEETING  - FRIDAY,  FEBRUARY  14,  1975 
8:15  A.M."^' 

ROOM  289,  CITY  HALL 

MEMBERS  OF  THE  CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE: 


Mr.  Joseph  Caverly , General  Manager,  Recreation  6 Park 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities  Commission 

Mr.  John  Farrell,  Controller 

Mr.  Dean  Maoris,  Director  of  Planning 

Mr.  S.  Myron  Tatarian , Director  of  Public  Works 

Mr.  John  Tolan,  Jr.,  Mayor's  Deputy  for  Development 


Gentlemen : 


There  will  be  a meeting  of  the  Capital  Improvement  Advisory 
Committee  Friday,  February  14,  1975,  at  8; 15  a.m.  in  Room  289, 
City  Hall. 

Among  the  matters  on  the  agenda  are : 


1.  Reconstruction  and  Replacement  budget  requests  for 
1975-76  . 

2,  Requests  for  supplemental  appropriation. 


•1  • '■  /\ 

Very/  truly;  yours 


Thomas  J.  Mellon 
/Chief  Administrative  Officer 
/Chairman , Cl AC 
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City  and  County  of  San  Francisco 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER 


documents 

FEB  1 9 1975 


February  18,  1975 


, NOTICE  OF  MEETING  - FRIDAY,  FEBRUARY  21,  1975 


8:15  A.M 


ROOM  289,  CITY  HALL 


MEMBERS  OF  THE  CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE: 


■i  Mr.  Joseph  Caverly,  General  Manager,  Recreation  S Park 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities  Commission 
; Mr,  John  Farrell,  Controller 

I Mr.  Dean  Maoris,  Director  of  Planning 

Mr.  S.  Myron  Tatarian,  Director  of  Public  Works 
Mr.  John  Tolan,  Jr,,  Mayor’s  Deputy  for  Development 


Gentlemen : 

There  will  be  a meeting  of  the  Capital  Improvement  Advisory 
Committee  Friday,  February  21,  1975,  at  8:15  a,m,  in  Room  289, 
City  Hall, 


Among  the  matters  on  the  agenda  are : 

1.  Requests  for  supplemental  appropriation. 

2.  Reconstruction  and  Replacement  budget  requests 

for  1975-76  (continued). 

3.  Capital  Improvements  budget  requests  for  1975-76. 


Very  truly  yours,-' 


Thomas  J.  Mellon 

Chief  Administrative  Officer 

Chairman , CIAC 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  February  21,  1975,  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
Joseph  M.  Caverly,  Recreation  and  Park 
John  C.  Farrell,  Controller 
Dean  L,  Maoris,  City  Planning 
S.  Myron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 


Staff 


Nancy  Behr,  CAO's  Office 

Fred  C.  Chan,  Public  Works 

Jeffrey  Lee,  Public  Works 

Robert  C.  Levy,  Pviblic  Works 

Thomas  W.  Malloy,  Recreation  and  Park 

Calvin  L.  Malone,  City  Planning 

Guests 

Rene  Gautier,  Fire  Department 

James  Jaquet,  Office  of  Community  Development 

Redevelopment  Agency  representatives 


I.  Requests  for  Supplemental  Appropriation. 

a.  P\jblic  Works,  Engineering,  $4,000,000  fire  station  reconstruction. 


command  and  control  system  and  high  pressure  water  system. 


Mr.  Mellon  introduced  the  supplemental  appropriation  request.  He  explained 
that  the  request  is  from  approved  bond  funds  and  that  the  request  is  consistent 
with  the  program  approved  previously  by  the  electorate.  Chief  Gautier  commented 
briefly  on  the  proposed  request. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

II.  Continued  Review  of  the  Capital  Improvement  Program  from  Ad  Valorem  Tax 

Sources  for  the  1975-76  Budget - 

Mr.  Tolan  expressed  concern  about  the  availability  of  funds  to  accomplish 
the  proposed  program.  He  recognized  that  ad  valorem  tax  funds  are  very  limited 
and  suggested  that  the  Committee  should  consider  the  development  of  a multi- 
purpose bond  proposal  as  an  alternate  means  for  accomplishing  the  program. 
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Mr.  Maoris  observed  that  the  condition  of  the  City's  physical  plant  is 
below  the  level  of  other  comparable  cities  on  the  West  Coast  and  elsewhere  in 
the  nation.  He  recommended  that  the  Committee  should  actively  pursue  a policy 
which  would  set  aside  a minimum  of  $5.0  million  annually  from  General  Revenue 
Sharing  funds  for  the  capital  plant.  The  Committee  concurred  with  Mr.  Maoris' 
suggestion  and  proposed  that  the  March  15th  report  carry  a statement  relative 
to  the  allocation  of  General  Revenue  Sharing  funds  as  an  initial  step  toward 
achieving  the  policy  objective. 

After  further  review  of  the  schedule  for  the  capital  program  from  the  ad 
valorem  teix  source,  the  Committee  moved  the  following  projects  from  the  "deferral 
list"  and  assigned  the  following  specific  priority  numbers: 

1.  423.75.102,  Various  sewer  outfalls,  structural 
repairs.  The  project  was  moved  to  Priority  21a. 

2.  656.69.106,  Lincoln  Park  Golf  Course,  irrigation 
system  extension.  The  project  was  moved  to 
Priority  40a. 

3.  186.74.101,  Hidden  Valley  Ranch,  install  emergency 
electrical  system.  The  project  was  moved  to 
Priority  76a. 

4.  621.74.109,  M.  H.  de  Young,  Kress  basement,  install 
C02  fire  extinguisher  system.  The  project  was 
moved  to  Priority  98a. 

The  Committee  voted  to  approve  the  program  as  amended. 

III.  Review  of  the  Capital  Improvement  Program  from  Gas  Taxes  and  Revenues  for 

the  1975-76  Budget,  and  Projects  to  be  Fvmded  from  Other  Sources. 

Gas  Tax  and  Road  Fund  Requests 

Mr.  Malone  summarized  the  gas  tax  and  road  f\ind  program  for  1975-76  in 
comparison  to  1974-75.  He  explained  that  the  specific  priorities  are  in  con- 
formity with  the  budget  requests  of  the  Department  of  Public  Works. 

After  further  discussion,  the  Committee  voted  to  approve  the  gas  tax  and 
road  fund  program  as  submitted. 


Revenue  Requests 

Mr.  Malone  summarized  the  revenue  requests  from  the  various  departments 
for  1975-76  in  comparison  to  1974-75.  He  noted  that  the  specific  priorities 
are  in  conformity  with  the  budget  requests  of  the  respective  submitting  department 

Other  Sources 


Mr.  Malone  stated  that  the  schedule  of  projects  which  are  to  be  funded  from 
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other  sources  such  as  grants,  bequests  or  endowment  funds  is  submitted  as  an 
informational  item  for  Committee  consideration.  He  noted  that  the  two  significeint 
projects  are  for  the  Municipal  Railway  improvement  programs. 

After  further  discussion,  the  Committee  voted  to  concur  with  the  schedule  of 
projects  as  submitted. 


***** 

The  meeting  was  adjourned  at  9:40  a.m. 


Respectfully  submitted, 
Calvin  L.  Malone,  Secretary 
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City  and  County  of  San  Francisco 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER 


February  24,  1975 


NOTICE  OF  MEETING  - FRIDAY,  FEBRUARY  28,  1975 
8:15  A.M. 

ROOM  289,  CITY  HALL 


MEMBERS  OF  THE  CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE: 


Mr,  Joseph  Caverly,  General  Manager,  Recreation  S Park 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities  Commission 

Mr.  John  Farrell,  Controller 

Mr.  Dean  Maoris,  Director  of  Planning 

Mr,  S.  Myron  Tatarian,  Director  of  Public  Works 

Mr.  John  Tolan , Jr.,  Mayor’s  Deputy  for  Development 


Gentlemen : 

There  will  be  a meeting  of  the  Capital  Improvement  Advisory 
Committee  Friday,  February  28,  1975,  at  8:15  a.m.  in  Room  289, 
City  Hall. 

Among  the  matters  on  the  agenda  are : 

1.  Requests  for  supplemental  appropriation. 

2.  Letter  of  transmittal  for  capital  program. 


Very  truly  yours , 


Thomas.  JV  Mellon 

Chief 'Administrative  Officer 

Chairman , CIAC 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Suxtimascy  minutes  of  the  meeting  held  Friday,  February  28,  1975,  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  C.  Farrell,  Controller 
Dean  L.  Maoris,  City  Planning 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Stephen  E.  Dykes,  CAO's  Office 
Robert  C.  Levy,  Public  Works 
Calvin  L.  Malone,  City  Planning 

Guests 


Edward  Johnson,  City  Attorney's  Office 
Robert  Malerbi,  Public  Works 
Donald  Michalski,  War  Memorial 
Joseph  Mignola,  Public  Health 
Leo  Walsh,  Public  Health 

I.  Requests  for  Supplemental  Appropriation 

a.  Public  Health,  San  Francisco  General  Hospital,  $173,400  for  various 
improvements : 

1.  Diagonal  parking,  $7,000; 

2.  Temporary  ramps,  $10,000; 

3.  Medical  gas  outlets,  $25,000; 

4.  Pnetimatic  conveyor  system,  $40,000; 

5.  Additional  area  for  anesthesiology,  $41,000;  and 

6.  Relocation  of  mciintenance  shops,  $50,000. 

The  various  individual  requests  for  supplemental  appropriation  were  introduced 
and  reviewed  by  Mr.  Mellon  with  assistance  from  Mr.  Dykes,  Mr.  Johnson,  Mr.  Malerbi 
and  Mr.  Mignola. 

After  discussion  on  each  on  the  proposed  requests,  the  Committee  voted  to 
approve  the  various  supplemental  appropriation  requests  with  the  exception  of 
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the  item  for  the  pneumatic  conveyor  system. 

b.  War  Memorial,  Opera  House,  $20,000  for  renewal  of  cables. 

Mr.  Michalski  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  emergency  request  is  for  relocating  or  replacing  cables  and  for  the 
installation  of  cable  locking  devices  on  prop  or  scenery  moving  facilities. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 


II.  Letter  of  Transmittal  for  Capital  Program 

Mr.  Malone  presented  a draft  copy  of  a letter  of  transmittal  for  the 
Committee's  March  report.  After  reviewing  the  letter,  the  Committee  proposed 
that  it  be  modified  to  include  a statement  on  the  use  of  bond  funds  for  the 
capital  program. 

The  letter,  as  amended,  v/as  approved  by  the  Committee. 


III.  Other  Business 

Mr.  Johnson  presented  a review  of  the  space  problems  of  the  City  Attorney's 
Office.  The  Committee  suggested  that  the  proposal  be  discussed  further  with 
the  Department  of  Public  Works  and  that  it  be  brought  back  to  the  Committee  at 
a subsequent  meeting. 


* * * * * 

The  meeting  was  adjourned  at  9:30  a.m. 


Respectfully  submitted 


Calvin  L.  Malone,  Secretary 
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City  and  County  of  San  Francisco 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER 


,riVS 


March  4,  1975 


NOTICE  OF  MEETING  - FRIDAY,  M^RCH  7,  1975 


8:15  A.M 


ROOM  289,  CITY  HALL 


MEMBERS  OF  THE  CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE: 


Mr.  Joseph  Caverly,  General  Manager,  Recreation  S Park 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities  Commission 

Mr.  John  Farrell,  Controller 

Mr.  Dean  Maoris,  Director  of  Planning 

Mr.  S.  Myron  Tatarian , Director  of  Public  Works 

Mr.  John  Tolan,  Jr.,  Mayor’s  Deputy  for  Development 


Gentlemen : 

There  will  be  a meeting  of  the  Capital  Improvement  Advisory 
Committee  Friday,  March  7,  1975,  at  8:15  a.m.  in  Room  289, 

City  Hall. 


^>i$'f  Administrative  Officer 
Chairman . Cl AC 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Svanmary  minutes  of  the  meeting  held  Friday,  J^arch  7,  1975  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  C.  Farrell,  Controller 
Robert  C.  Levy,  Public  Works 
Thomas  W.  Malloy,  Recreation  and  Park 
John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Stephen  E.  Dykes,  CAO's  Office 
Hugh  Hiatt,  Public  Works 
Stanley  R.  Larsen,  Mayor's  Office 
Jeffrey  Lee,  Public  Works 
Calvin  L.  Malone,  City  Planning 

Guests 


Walter  Colson,  Public  Health 

Edward  Johnson,  City  Attorney's  Office 

Ron  Harville,  Social  Services 

Robert  Malerbi,  Public  Works 

Joseph  Mignola,  P\ablic  Health 

Leo  Walsh,  Public  Health 


I.  Requests  for  Supplemental  Appropriation. 

a.  Public  Health,  San  Francisco  General  Hospital: 

1.  Construction  of  new  toxicology  laboratory,  $500,000;  and 

2.  Construction  of  jail  facility  in  the  new  Medical  Center, 

$720,000. 

Mr.  Mignola  reviewed  the  two  requests  for  supplemental  appropriation.  He 
indicated  that  both  items  have  been  before  the  Committee  previously.  Also,  he 
stated  that  plans  and  specifications  monies  have  been  appropriated  for  the 
toxicology  laboratory.  In  response  to  Mr.  Farrell's  question  regarding  the 
priority  of  these  projects,  Mr.  Hiatt  noted  that  the  construction  funds  will  be 
needed  before  the  beginning  of  the  fiscal  year. 

The  Committee  voted  to  approve  the  two  supplemental  appropriation  requests. 
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b.  Public  Utilities/  $643,000  for  the  new  Don  Pedro  Dam- 

Mr.  Carey  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  request  represents  the  City's  final  share  in  the  construction  program 
for  the  new  Don  Pedro  Dam, 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

c.  Social  Services,  $10,000  for  alterations  at  965  Mission  Street. 

Mr.  Harville  reviewed  the  supplemental  appropriation  request.  He  stated 
that  in  response  to  the  requirements  of  the  State  of  California,  better 
administration  procedures  are  being  proposed  for  the  AFDC  program.  In  addition 
to  several  non-capital  items,  the  request  includes  the  rearrangement  of  parti- 
tions within  the  office  area  to  provide  more  working  floor  space.  He  noted 
that  75%  of  the  total  project  cost  will  be  from  state  and  federal  sxibventions . 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 


II.  Other  Business. 

a.  The  Committee  continued  their  consideration  of  the  space  problem  in  the 
City  Attorney's  Office.  Mr.  Johnson  indicated  that  since  the  Committee's  last 
meeting,  he  has  talked  with  the  Bureau  of  Architecture  regarding  the  proposed 
project,  but  that  no  acceptable  alternative  is  possible  at  this  time.  Principally, 
the  problem  rests  with  the  current  inadequacy  of  the  electrical  supply  system  in 
City  Hall. 

After  further  discussion,  the  Committee  agreed  to  move  the  project  from  the 
"deferred  list"  and  fxirther  agreed  to  give  the  project  a specific  priority  rat- 
ing of  51a  with  the  provision  that  the  project  will  not  go  forward  until  the 
overall  electrical  problem  in  City  Hall  is  resolved. 

b.  Mr.  Malone  presented  an  amended  paragraph  for  the  Committee's  "Letter 

of  Transmittal"  for  the  March  15  report.  After  further  discussion,  the  Committee 
agreed  to  accept  the  amendment  as  submitted. 

c.  Mr.  Malone  distributed  for  the  Committee's  information  a schedule  of 
dates  for  filing  of  proposed  bond  propositions  and  Charter  amendments  for  the 
election  of  November  4,  1975. 


* * * * * 

The  meeting  was  adjourned  at  8:55  a.m. 


Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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City  and  County  of  San  Francisco 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER 


March  17,  1975 
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^NOTICE  OF  MEETING  - FRIDAY,  MARCH  21,  197  5 
8:15  A.M. 

ROOM  289,  CITY  HALL 


MEMBERS  OF  THE^.^CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE: 


Mr.  Joseph  Caverly , General  Manager,  Recreation  8 Park 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities  Commission 

Mr.  John  Farrell,  Controller 

Mr.  Dean  Maoris,  Director  of  Planning 

Mr.  S.  Myron  Tatarian,  Director  of  Public  Works 

Mr.  John  Tolan,  Jr.,  Mayor’s  Deputy  for  Development 


Gentlemen: 

There  will  be  a meeting  of  the  Capital  Improvement  Advisory 
Committee  Friday,  March  21,  1975,  at  8:15  a.m.  in  Room  289, 

City  Hall. 

Among  the  matters  on  the  agenda  are : 

1.  Requests  for  supplemental  appropriation. 


] truly  yours, 

...y-T 

iT^mas^JC  Mellon 


Veryq truly  5 


Ch ie-f  ” Admin i strative  Officer 
/ Chairman , Cl AC 
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, CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


• Sijmmary  minutes  of  the  meeting  held  Friday,  March  21,  1975  at  8:15  a.m.  in 
Room  289,  City  Hall. 


PRESENT : Committee 

Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  C.  Farrell,  Controller 
Thomas  W.  Malloy,  Recreation  and  Park 
John  H.  Tolan,  Mayor's  Office 

Staff 

Stephen  E.  Dykes,  CAO's  Office 
Calvin  L.  Malone,  City  Planning 

Guest 

Julian  L.  Bardoff , Water  Department 
I.  Request  for  Supplemental  Appropriation. 

a.  Pviblic  Utilities,  Water  Department,  $3,750,000  for  Balboa  Reservoir  - 
feeder  mains  and  Central  Control  System. 

Mr.  Bardoff  reviewed  the  s\:^plemental  appropriation  request.  He  indicated 
that  with  the  completion  of  Balboa  Reservoir,  the  new  distribution  system  will 
improve  the  operations  of  the  Water  Department  and  it  will  reduce  pumping  costs 
relative  to  the  delivery  of  water  to  residents  in  the  pressure  zone.  Also,  he 
noted  that  the  Community  College  District  will  participate  in  the  construction 
of  a roof  over  the  new  reservoir  to  accommodate  student  automobiles. 

Mr.  Bardoff  presented  a report  to  the  Committee  which  outlined  the  various 
projects  included  in  the  proposed  request  from  the  voter-approved  1972  Municipal 
Water  Bond.  The  report  indicated  that  the  Central  Control  System  will  provide  for 
the  continuous  monitoring  of  water  quality,  pressures,  reservoir  levels  and  other 
features  essential  to  the  water  distribution  system. 

The  Committee  voted  to  aprove  the  supplemental  appropriation. 


LuCiJ;V:LN  I S 
Ai'R  1 0 19?.; 

SAN  FRAHCISCO 
PUBLIC  LIBRARY 


* It  * * 

The  meeting  was  adjourned  at  8:30  a.m. 


Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 


.3;.'fWMW0D  YaoaxvaA 


ai. 


■,r\  U I Vi'iA 
. j5ua«M 


»!£  M&si  x^nl:i->m  5co.  ;a»:^a«x«j 

’ .II«H  .J  ;-|0  4,eQ£.  fSOOH^ 

natstxXudO  ,ao-l'.!;  ;•»< 

®ajt:J.irj:.i1T  oildxt^  -J  »p'IO«9£J 

xfflXXo:iittoO  ."  nJJoL 

loitfi  itjroJfc5£it):icoe5?  r^oiXsi^  •'’ 

ti'-soysM  ^HfcXoX  .H  tirfoT. 


O'-^isIkO 

,ini:»«sX«  wxD  >ertoisJ4  ,4  nlyix>9  . 

;^iiSiii:Jxsq30  to^.i5W  -X  rtfe^Xx/C. ,. . 

.^oiiTSixqcrtqqA  Xi^drfl«urslq<p»a  'toi  4*owpaS  »X 


^ xto'rawsSi  Rodloa  000,0ac,£?  ,i«afirfioq»a  xs:?r.w  oildu^  .» 

,fftod-SY2  XoxSnoD  l«x:fff»0  Lnr-  ■.rififl!  •jrpaol 

ftsjRoiJo.ot  SH  . jasifpsT  ,-,o.W«l^qc«qg»  «U  ^o«9iv^.-^Jl^M£>-^^ 

£Xiw  «»i»W  mlMdixinib  K*n  sXa  .liovjB.oM  sodii^I  ^i-  no...*^  . o,-.:"-  • _ » 

3JSOO  ;«J;q«wq  »(&9a  Xliw  ai  B.-  .r.s«atiiqi»a  i«3ew  aria  In  ^ - V,  ■. 

ari  ,«UA  .*Roa  aausaaa,  «(a  n.  .:.  oa  io 

«r,iaotntaBm>o  «ia  fii  saagiaiaanq  xaw  aoj  taalO  ■jpo.tXoO  yJiiui  ^-^r.  , ,.  ^ .r.« 

.a9licla.-waaK  .ai:-  '3aB  !i3i6cCTito-joB  oa  aJo-fa9ai>a  »«i.  s.-j  ■ -''/o  ion  a » 

MohsBV  aria  E,»tiJ:Xauc.  .toarit-  :.d  > :.fcOTr,o  .aria  oa  aaoi:j«-i  s boanaa  .iq  “ «r''. 
tenioiia/M  srex  b®wo-aqcjE-.v,ac«  aria  mo^  aaowpsa  bti  ■.•.■qoTq  .„-..i  ni  . .-^.-i<«  awno^ 
■xoi  BbXvoaq  fXXM  «®aa'ca  Xoaa.K.)  XoaanaO  aria  aac'J  XaaeoiWa  aioqaa  oriT 
.;riao  taa  ..ovax  . .'ax/aor  aaa»«Jlo  »«f 

no/ ttidJixJto.l-fc  arid  07  lo-Jnw.'^a 


.noid'dxxqCTi'-i 


led'-;  rr  - roi;i>t!V 


:i>vo'iqfc  o:t  badov  ^ .'ddiiw'-  ©rtb;’ 


.fa.*  0.e:6  da  beim/o^i>a  Raw  piUda^^:  3jW 


,8M>dd‘Xmcidtt 


YSadiit’Xi)©®  .yftftoXaJ!#  »ii  ftivXa’d 


City  and  County  of  San  Francisco 


I 

•Jins' 


OFFICE  OF 

CHIEF  ADMINISTRATIVE  OFFICER 


April  1,  1975 


NOTICE  OF  MEETING  - FRIDAY,  April  4,  1975 
8:15  A.M. 

ROOM  289,  CITY  HALL 


MEMBERS  OF  THE  CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE; 


Mr.  Joseph  Caverly,  General  Manager,  Recreation  6 Park 

Mr.  John  D.  Crowley,  General  Manager,  Public  Utilities  Commission 

Mr.  John  Farrell,  Controller 

Mr.  Dean  Maoris,  Director  of  Planning 

Mr.  S.  Myron  Tatarian , Dire'ctor  of  Public  Works 

Mr.  John  Tolan,  Jr.,  Mayor’s  Deputy  for  Development 


Gentlemen : 

There  will  be  a meeting  of  the  Capital  Improvement  Advisory 
Committee  Friday,  April  4,  1975,  at  8:15  a.m.  in  Room  289, 

City  Hall. 

Among  the  matters  on  the  agenda  are ; 

1.  Review  of  supplemental  budget  program  to  the 

Committal’s  March. 15  Report. 

Very/ truly  ,,y  ours 


/Thomas  J.  Mellon 

Chief,  Administrative  Officer 
Chairman , CIAC 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Sianmiary  minutes  of  the  meeting  held  Friday,  April  4,  1975  at  8:15  a.m.  in 
Room  289 , City  Hall . 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  C.  Farrell,  Controller 
Stanley  R.  Larsen,  Mayor's  Office 
Dean  L.  Macris,  City  Planning 
Thomas  W.  Malloy,  Recreation  and  Park 

S.  Myron  Tatarian,  Public  Works  , 

^ m 3 ,9^5 

Fred  C.  Chan,  Public  Works  IAS '^Rancisco 

John  E.  Cribbs,  Public  Works  library 

Stephen  E.  Dykes,  CAO's  Office 

Hugh  Hiatt,  Public  Works 

Jeffrey  Lee,  Public  Works 

Calvin  L.  Malone,  City  Planning 

Thomas  G.  Miller,  CAO's  Office 


I,  Review  of  Supplemental  Report 

Mr-  Malone  reviewed  a list  of  projects  arranged  in  a recommended  priority 
for  the  Committee’s  supplemental  report  to  their  report  of  March  15,  1975.  He 
also  reviewed  a list  of  projects  which  were  recommended  for  deferral. 

After  discussion  of  the  recommended  program  and  those  projects  suggested 
for  deferral,  the  Committee  took  the  following  actions: 

1.  Priority  31a,  Public  Works,  City  Hall,  masonry 
restoration  of  dome  and  skylight  reconstruction. 

The  project  was  moved  to  Priority  9a. 

2.  Priority  102a,  Chief  Administrative  Officer,  City  Hall, 

Room  154A,  acoustical  ceiling,  mechanical 
ventilation  and  revise  lighting.  The  project  was 
moved  to  Priority  19a. 

3.  Priority  104a,  Mission  Street  (at  16th  and  24th  Streets), 
restoration  of  vine  trellises,  benches  and  crosswalks, 
and  replace  trees.  The  project  was  moved  to  Priority 
12a.  The  cost  of  the  project  was  reduced  to  $22.0. 
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4.  Project  No.  500.75.133,  Psychiatric  Units,  modification. 
The  project  was  moved  from  the  deferred  list  to  Priority 
13a. 

5.  Project  No.  500.75.134,  Outpatient  Department,  complete 
shelled  area  for  clinic.  The  project  was  moved  from  the 
deferred  list  to  Priority  36a, 

6.  Project  No.  500.75.138,  Storage  space,  complete  shelled 
area  for  storage.  The  project  was  moved  from  the 
deferred  list  to  Priority  54a.  The  cost  of  the  project 
was  reduced  to  $15.0. 

7.  Project  No.  500.75.140,  Additional  office  facilities  in 
older  buildings.  The  project  was  moved  from  the  deferred 
list  to  Priority  85a.  The  cost  of  the  project  was  reduced 
to  $35.0. 

Additionally,  the  Committee  considered  moving  Project  No.  500.75.136, 
Construction  contingency  fund,  from  the  deferred  list  to  the  priority  list 
in  the  amount  of  $80.0  to  provide  contingency  funds  for  the  projects  moved 
previously.  After  further  review,  it  was  determined  that  contingencies  were 
included  in  the  cost  estimate  for  each  of  the  projects  and  that  a separate 
contingency  item  would  not  be  necessary. 

The  Committee  voted  to  approve  the  supplemental  report  as  amended. 


II.  Federal  Public  Works  Bill 

Mr.  Miller  distributed  to  the  Committee  a copy  of  a memorandum  from  Mr. 
Tolan  regarding  the  proposed  public  works  bill  now  before  Congress.  The 
Committee  expressed  interest  in  the  proposed  bill,  but  they  had  some  doubts 
about  the  bill's  impact  on  the  problems  of  the  physical  plant,  especially  in 
view  of  the  labor  intensive  provision  in  the  legislation. 


* * * * 

The  meeting  was  adjourned  at  9:45  a.m. 


Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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AGENDA 


Capital  Improvement  Advisory  Committee 
Friday,  April  25,  1975  --  8:15  A.M. 
Room  289,  City  Hall 


DCX;Ufc1ENTS 
APR  2 5 1975 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Roll  Call:  Mellon,  Caverly , Crowley,  Farrell,  Maoris, 
Tatarian , Tolan 


I.  Requests  for  Supplemental  Appropriation: 

a.  Public  Health,  SFGH,  April  11,  1975,  $12,000 
For:  Conversion  of  part  of  Med  Center  basement 

phone  room  to  storage  space. 

From:  Any  funds  legally  available 

To:  Appropriation  Number  4.557.500.000 

b.  Public  Health,  SFGH,  April  11,  1975,  $30,000 

For:  Modifications  to  edp  office  space 

From:  Any  funds  legally  available 

To:  Appropriation  Number4 . 557 . 500 . 000 

II.  Bond  issues  submitted  for  the  election  of  November  4,  1975. 
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^■CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  April  25,  1975  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT:  Committee 


Thomas  J.  Mellon,  Chairman 
George  L,  Carey,  Public  Utilities 
John  Harrington,  Controller 
Dean  L.  Macris,  City  Planning 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor’s  Office 

Staff 

Stephen  E.  Dykes,  CAO's  Office 
Hugh  Hiatt,  Public  Works 
Jeffrey  Lee,  Piablic  Works 
Calvin  L.  Malone,  City  Planning 

Guests 


documents 

MAY  9 1975 
SSetSlSJI? 


Police  Department: 

Marvin  E.  Cardoza,  President,  Police  Commission 
Capt.  George  Sully 
Lt.  Frank  M.  Jordan 

Lucian  Blaze j , City  Planning 

Charles  Forester,  Mayor's  Office  (Clearinghouse) 
James  Jaquet,  Mayor's  Office  (OCD) 

Steve  Le  Moullec,  Bay  Guardian 
Robert  Meyers,  City  Planning 
Clement  A.  Mullins,  Pxrblic  Works 


I.  Requests  for  Supplemental  Appropriation 

a.  Public  Health,  S.  F.  General,  $12,000  for  converting  part  of 
telephone  room  to  storage  area. 

Mr.  Dykes  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  proposal  to  convert  a portion  of  the  telephone  room  at  the  new  medical 
center  into  a storage  area  had  been  reviewed  previously  by  the  Committee  during 
the  consideration  of  the  supplemental  report  on  the  capital  program.  He  stated 
that  about  two-thirds  of  the  telephone  room  would  be  converted  to  provide  need- 
ed storage  space  at  the  medical  center. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 
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b.  Public  Health,  $30,000  for  modifications  to  EDP  office  space. 

Mr.  Dykes  reviewed  the  supplemental  appropriation  request.  He  noted 
that  the  request  for  improved  EDP  office  space  within  an  existing  building 
had  been  reviewed  previously  by  the  Committee.  He  stated  that  the  expansion 
is  needed  to  provide  better  operating  space  for  the  EDP  section. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 


II.  Review  of  Bond  Proposition  for  November  4,  1975  election. 

Mr.  Cardoza  introduced  a $20,000,000  proposed  bond  proposition  for 
improvements  to  various  district  police  stations  to  the  Committee.  He 
observed  that  the  proposal  will  provide  for  desirable  physical  improvements 
to  police  facilities  to  better  meet  and  respond  to  community  needs  and  re- 
quirements . 

Capt.  Sully  outlined  the  process  through  which  the  Police  Department  in 
cooperation  with  the  Department  of  City  Planning  had  passed  during  the  develop- 
ment of  the  Police  Facilities  Plan,  which  has  now  been  adopted  as  an  element 
of  the  Master  Plan,  and  the  bond  program. 

Mr.  Blaze j reviewed  the  bond  proposal  for  each  of  the  nine  police  districts 
as  outlined  in  the  report  presented  to  the  Committee.  He  observed  that  the 
district  stations  were  designed  originally  as  locker  rooms,  but  that  changing 
requirements  for  police  activities  and  services  in  the  city's  various 
communities  has  resulted  in  a change  in  police  activities.  The  bond  proposal 
as  developed  reflects  this  changing  role. 

Capt.  Sully  pointed  out  that  the  nine  district  station  concept  is  in 
response  to  citizen  requests  as  evidenced  during  community  review  of  the  bond 
program  and  the  previously  approved  ballot  measure  on  district  police  stations. 
He  observed  that  the  bond  proposal  is  the  result  of  five  public  meetings 
before  either  the  Police  Commission  or  the  City  Planning  Commission  and  more 
than  20  meetings  with  various  neighborhood  associations  and  groups. 

In  response  to  a question  from  Mr.  Tolan,  Lt.  Jordan  noted  that  while  the 
program  is  for  more  community  participation  in  police  activities,  it  is  not 
intended  to  provide  for  other  municipal  functions  within  the  intent  and  pur- 
pose of  the  bond  program. 

Mr.  Tolan  asked  if  the  proposal  for  the  district  stations  anticipates  any 
reorganization  activities  within  the  Police  Department.  Capt.  Sully  replied 
in  the  negative. 

Mr.  Malloy  questioned  the  need  for  a new  site  for  the  Northern  District 
when  an  existing  site  within  this  district  is  now  used  for  the  Police  Athletic 
League.  Additionally,  Mr.  Malloy  noted  that  the  League's  activities  could  be 
transferred  to  existing  Park  station  which  would  bring  the  facility  more  into 
conformity  with  the  recreational  activities  of  Golden  Gate  Park.  In  reply  to 
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Mr.  Malloy's  coiranent,  Mr,  Blazej  stated  that  the  Greenwich  Street  site  is  too 
small  and  that  additional  land  is  not  available  for  needed  expansion. 

Mr.  Tatarian  expressed  a concern  regarding  the  coordination  of  the 
police  program  with  the  Office  of  Emergency  Services*  activities.  Capt. 

Siilly  stated  that  the  program  is  just  for  the  district  stations  and  is  not 
related  to  the  proposed  program  for  the  new  emergency  operating  center. 

Mr.  Macris,  in  reviewing  the  proposal,  indicated  that  from  an  admini- 
strative point  of  view  it  is  possible  to  eliminate  all  of  the  district 
stations;  however,  there  has  been  a strong  reaction  against  this  concept  by 
many  citizens.  Conversely,  there  has  been  strong  citizen  support  to  maintain 
the  nine  district  station  concept.  At  the  same  time,  he  continued,  there  has 
been  a redirection  by  the  Police  Department  from  an  administrative  position 
relative  to  police  activities  to  an  emphasis  on  police  services  to  the  community. 

Mr.  Tatarian  and  Mr.  Malloy  expressed  concern  regarding  the  proposed 
district  boundaries.  Mr.  Macris  responded  to  this  concern.  He  indicated  that 
the  districts  are  designed  to  reflect  how  people  would  respond  to  police 
services  rather  than  a question  of  administration  or  vehicular  dispatch. 

Mr.  Malloy,  in  reviewing  the  report,  noted  that  it  is  proposed  to  expand 
Central  Station  into  the  existing  adjacent  parking  garage.  He  asked  if  under 
the  program  this  parking  area  would  be  replaced.  Mr.  Blazej  indicated  that 
13  off-street  parking  spaces  would  be  taken  from  the  garage,  and  that  Mr. 

Becker  of  the  Parking  Authority  has  expressed  a concern  regarding  this  pro- 
posal, but  that  it  has  been  contemplated  that  monies  would  be  available  from 
the  contingency  fund  to  assist  in  resolving  this  problem. 

Mr.  Tolan  was  concerned  about  the  size  of  the  bond  proposition.  Mr, 

Macris  indicated  that  he  too  has  raised  this  question  and  that  it  may  be 
possible  to  phase  the  construction  program  over  a longer  time  period.  Mr. 

Blazej  explained  that  the  current  proposal  is  a 10  year  program,  but  that 
emphasis  is  on  the  first  six  years.  Priority  work  during  this  period  would 
include  stations  in  the  Northern,  Ingleside,  Southeast,  Richmond  and  Park 
districts.  The  amount  of  this  six-year  program  would  be  approximately  $15,000,000 

After  f\arther  discussion  on  the  amovint  of  the  bond  program  with  a general 
indication  that  further  consideration  should  be  given  to  the  possibility  of  a 
phased  program,  the  Committee  voted  to  approve  the  proposed  bond  proposition 
as  submitted. 

III.  Other  Matters  for  Consideration. 

Mr.  Dykes  distributed  for  the  Committee's  infosemation  a report  prepared 
by  the  Courthouse  Committee  of  the  San  Francisco  Bar  Association  regarding  an 
improvement  program  for  court  facilities  in  San  Francisco. 

* * * * 

The  meeting  was  adjourned  at  9:10  a.m. 

Respectfully  submitted, 
Calvin  L.  Malone,  Secretary 
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Capital  Improvement  Advisory  Committee 
Friday,  June  6,  1975  --  8:15  A.M. 
Room  289,  City  Hall 


Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring, 
Tatarian,  Tolan 


documents 
JUN  1975 


I.  Requests  for  Supplemental  Appropriation: 

a.  Public  Works,  Engineering,  June  4,  1975,  $7,500,000. 

For:  Property  Acquisition  and  Relocation  Payments 

for  Water  Pollution  Control  Projects 
From:  Appropriation  No.  G.L.  3990,  1970  Water  Pollution 

Control  Bond,  unappropriated  balance 
To:  Appropriation  No.  835.058.000.000 

b.  Parking  Authority,  June  3,  1975,  $62,000.00 

For:  On-Street  Parking  Bays  - Outer  Irving  Neighborhood 

Shopping  Center 

From:  Appropriation  No.  3.608.000.000  - Land  Purchase 

and  Construction  - Neighborhood  Shopping 
District,  unallocated 
To:  Appropriation  No.  5.608.511.000.000 

II.  Preparation  of  annual  June  15  Report. 

III.  Discussion  of  proposed  Federal  Public  Works  legislation 


2TM3MUUJU 
dTef  I;  MUL 

* . ...... 

■ ^^^'^^ 
.^o.  ■ 

' .>o-;/.i.Oii  r<  ,'j  '* 


3r:>t  j:  /■ 

' '.-'/  ■ , • ‘■,  -^w^,,.  "< , Y . ,'. 

;•-  ',.  K . A ' w. 


t *T<Vl  ‘ 


w'w.vf  <■  fBsiMk  f *"•■:  TTP 

0Yj^;i  ^Lv.- 


;'/>vf . C'Cff 


' ' " * » * '^x'  ’ 

'a>.  '*  Ai.  ^ 


iniv',' 


^^'H.K 


^j..,fd0.  ariq^c^ 
io:t  '4x:^:v:i  i-iq 


V .!■  .;.  .■  t-^  ' ■„  , -, 


rjtf; , tr  . ,a  i . i'  rtc-lTai 


'■  ^ '‘‘i  ^ "V-  f S.' 


da^’^'L  bjjf^H^'ir^ 


CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  June  6,  1975  at  8:15  a.m.  in  Room 
289,  City  Hall. 

PRESENT:  Committee 


Thomas  G.  Miller,  Acting  Chairman  (CAO's  Office) 

George  L.  Carey,  Pxiblic  Utilities 

Dean  L.  Maoris,  City  Planning 

Thomas  W.  Malloy,  Recreation  and  Park 

S.  Myron  Tatarian,  Public  Works 

John  H.  Tolan,  Jr.,  Mayor’s  Office 

Staff 

John  E.  Cribbs,  Pxablic  Works 
Hugh  Hiatt,  Public  Works 
Jeffrey  Lee,  Public  Works 
Robert  C.  Levy,  Public  Works 
Calvin  L.  Malone,  City  Planning 
Douglas  Martin,  Public  Works 

Guests 


Arthur  S.  Becker,  Parking  Authority 
Jerry  Flamm,  Mayor’s  Office 

I.  Requests  for  Supplemental  Appropriation 

a.  Public  Works,  Engineering,  $7,500,000  for  property  acquisition  and  re- 
location payments  for  Water  Pollution  Control  projects. 

Mr.  Levy  reviewed  the  supplemental  appropriation  request.  He  indicated  that 
request  is  for  the  acquisition  of  land  for  the  expansion  of  the  Southeast  Water 
Pollution  Control  facility. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

b.  Parking  Authority,  $62,000  for  on-street  parking  bays.  Outer  Irving 
district. 

Mr.  Becker  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  there  is  a critical  need  for  additional  parking  spaces  in  the  Outer  Irving 
Shopping  District,  but  that  the  acquisition  of  property  is  nearly  impossible. 
Therefore,  on-street  parking  bays  are  proposed  on  20th,  21st  and  23rd  Avenues 
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to  accommodate  the  additional  parking  requirements  for  the  neighborhood  shopping 
district. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 


II.  Preparation  of  the  Capital  Improvement  Program  Report  for  June  15,  1975. 

Mr.  Miller  commented  briefly  on  the  Committee's  five-year  report  on  the 
Capital  Improvement  Program.  Because  the  Board  of  Supervisors  have  only  recently 
approved  the  budget  for  1975-76,  the  report  will  be  published  sometime  after  the 
June  15  date. 


III.  Proposed  Federal  Piablic  Works  Legislation. 

Mr.  Plamm  reviewed  the  proposed  public  works  legislation  which  would 
allocate  $5.0  billion  nationally  for  capital  improvement  projects.  He  indicated 
that  the  bill  has  been  passed  by  the  House  and  that  it  has  been  referred  to  ther 
Senate.  Additionally,  he  reviewed  the  bill's  various  proposed  provisions  rela- 
tive to  the  capital  improvement  process. 

After  discussion  by  the  Committee,  the  siibcommittee  was  directed  to  prepare 
a list  of  possible  capital  improvement  projects  which  could  meet  the  provisions 
of  the  proposed  bill  for  review  at  the  Committee's  meeting  next  Friday. 


* * * * 

The  meeting  was  adjourned  at  9:15  a.m. 


Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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Capital  Improvement  Advisory  Committee 
Friday,  June  13,  1975  --  8:15  A.M. 
Room  289 , City  Hall 


Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring, 
Tatarian,  Tolan 


I.  Preparation  of  annual  June  15  Report. 


II,  Discussion  of  proposed  Federal  Public  Works  legislation 
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^ CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


^ Svnnmary  minutes  of  the  meeting  held  Friday,  June  13,  1975  at  8:15  a.m.  in  Room 
'^289,  City  Hall.  ^ 


PRESENT ; Committee 

Thomas  G.  Miller,  Acting  Chairman  (CAO's  Office) 

Dean  L.  Maoris,  City  Planning 

Thomas  W.  Malloy,  Recreation  and  Park 

S.  Myron  Tatarian,  Public  Works 

John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Hugh  Hiatt,  Public  Works 
Robert  C.  Levy,  Public  Works 
Calvin  L.  Malone,  City  Planning 
Douglas  Martin,  Public  Works 

Guest 

Jerry  Plamm,  Mayor's  Office 


I.  Preparation  of  the  Capital  Improvement  Program  Report  for  June  15,  1975 

Mr.  Malone  reported  that  with  budget  discussions  still  underway  for  1975-76, 
work  on  the  Committee's  report  has  been  suspended  pending  final  action  by  the 
Board  of  Supervisors  on  the  budget. 

II.  Discussion  of  Proposed  Federal  Public  Works  Legislation 

Pursuant  to  the  Committee's  request,  the  subcommittee  presented  a list  of 
possible  projects  for  consideration  pursuant  to  the  provisions  of  the  proposed 
legislation. 

Mr.  Tatarian  expressed  particular  concern  regarding  the  City's  capabilities 
to  perform  under  the  ninety-day  approval  to  construction  provision  of  the  legis- 
lation. He  believed  that  unless  sufficient  funds  were  available  initially  for 
plans  and  specifications,  the  City  would  have  great  difficulty  in  meeting  the 
legislation's  intent. 
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Mr.  Miller  suggested  that  the  listing  which  was  presented  in  two  major 
groupings  according  to  whether  a project  could  be  to  construction  within  the 
ninety-day  period  and  those  which  would  involve  extensive  plans  and  specification 
work  prior  to  any  construction  be  divided  into  three  groups: 

1.  Projects  which  presently  have  completed  plans  and 
specifications  and  which  could  be  underconstruction 
within  the  ninety-day  period; 

2.  Projects  which  presently  do  not  have  completed  plans 
and  specifications/  but  where  such  materials  could 

be  completed  and  the  project  under  construction  within 
the  ninety-day  period;  and 

3.  Projects  which  wovild  require  the  preparation  of  extensive 
plans  and  specifications  by  outside  contractors  for  major 
future  construction  projects. 

Additionally,  Mr.  Miller  noted  that  the  Committee  on  several  occasions  has 
attempted  to  create  a fund  for  plans  and  specification  work,  but  that  this 
effort  had  not  been  successful.  He  observed  that  perhaps  the  proposed  public 
works  legislation  could  again  reinforce  the  importance  of  such  a fund. 


* 


* * * 


The  meeting  was  adjourned  at  9:00  a.m. 


Respectfully, 


Calvin  L.  Malone,  Secretary 
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AGENDA 

Capital  Improvement  Advisory  Committee 
Friday, ^uly  11,  1975  — 8:15  A.M. 
Room  289,  City  Hall 


Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring 
Tatarian,  Tolan 


I.  Review  of  CIAC  June  15  Report. 

II.  Requests  for  Supplemental  Appropriations. 
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^CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Suramary  .Mnutes  of  the  meeting  held  Friday ,/^;july  11,  1975  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
Frank  Byrne,  Controller's  Office 
George  L.  Carey,  Public  Utilities 
Dean  L.  Macris,  City  Planning 
S.  Myron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  I-layor's  Office 

Staff 

Thomas  G.  Miller,  CAO's  Office 
Calvin  L.  Malone,  City  Planning 

Guest 

Sharon  Margolis,  Intern,  Northwestern  University 
Public  Policy  Program 


I.  Review  of  June  15  Capital  Improvement  Program  Report. 

Mr.  Miller  noted  that  the  Committee’s  annual  five-year  program  report  is 
late  this  year  because  of  the  uncertainties  surrounding  the  1975-76  budget. 

He  observed  that  the  Board  of  Supervisors  has  placed  a freeze  on  all  capital 
improvement  projects  until  September  15  pending  final  determination  of  the 
tax  rate. 

Mr.  Miller  presented  a review  of  the  fiscal  s^rranary  of  the  five-year 
report.  Additionally,  he  submitted  a draft  of  the  foreword  to  the  report 
for  the  Committee's  consideration. 

After  further  discussion,  the  Committee  concurred  with  the  cost  alloca- 
tions set  forth  in  the  fiscal  summary  for  the  five-year  program;  and  with 
minor  revisions,  approved  the  foreword. 


II.  Other  Business 

Mr.  Miller  observed  that  the  establishment  of  a coordinating  agency 
would  be  desirable  for  the  proposed  Performing  Arts  Center  project.  He 
suggested  that  the  Committee  could  act  in  this  capacity  with  the  Director 
of  Planning  as  the  chief  liaison  person.  Mr.  Miller  believed  that  this 
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arrangement  would  establish  a responsible  City  agency  to  whom  the  sponsors 
of  the  proposed  center  could  report. 

In  response  to  Mr.  Miller's  suggestion,  the  staff  was  directed  to  pre- 
pare a letter  and  resolution  for  CIAC  approval  and  sxibmission  to  the  Board 
of  Supervisors  which  would  formalize  the  relationship  between  the  Committee 
and  the  project  sponsors. 


***** 

The  meeting  was  adjourned  at  9:10  a.m. 


Respectfully  submitted, 
Calvin  L.  Malone,  Secretary 
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S.c  M FRANCISCO 

Capit?a'i-’Iiii|)¥6vement  Advisory  Committee 
Friday,  August  22,  1975  — 8:15  A.M. 
Room  289,  City  Hall 


Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring,  Tatarian , Tolan 


I.  Request  for  Supplemental  Appropriation: 

a.  Airports  Commission,  SF  Int'l  Airport,  Aug.  13,  1975,  $155,850,000 
For:  Airport  Expansion  Program 

From:  1975  Airport  Revenue  Bond  Fund,  Unappropriated  Balance 

of  Funds,  G.  L.  3990 
To:  Various  Appropriation  Numbers 


II. 


Coordination  of  Non-Profit  Corporations 
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CAPITAL  II4PR0VEMENT  ADVISORY  COMyilTTEE 


Summary  minutes  of  the  meeting  held  Friday,  August  22,  1975  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L,  Carey,  Pxablic  Utilities 
John  Harrington,  Controller's  Office 
Stanley  R.  larsen.  Mayor's  Office 
Thomas  W,  Malloy,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 

Staff 

Jeffrey  Lee,  Pxiblic  Works 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 

Guests 


Mary  Callanan,  Airports  Commission 
Robert  Lee,  Airports  Commission 

I.  Request  for  Supplemental  Appropriation 

a.  Airports  Commission,  $155,850,000  for  Airport  Expansion  Program 

Mr.  Lee  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  request  represents  the  first  proposed  issue  of  revenue  bonds  pur- 
suant to  Airports  Commission  and  Board  of  Supervisors  authorizations. 
Following  these  initial  remarks,  Mr.  Lee  reviewed  the  various  projects  con- 
tained in  the  report  presented  to  the  Committee. 

Miss  Callanan  summarized  the  fiscal  data  as  contained  in  the  report. 

Also,  she  reviewed  the  legislative  background  which  provided  for  the  develop- 
ment of  the  proposed  revenue  bond  issue.  She  indicated  that  the  proposal 
includes  three  financing  alternatives  which  will  allow  flexibility  in  the 
marketing  of  the  proposed  bond  issue. 

Mr.  Miller  asked  about  the  redemption  period  and  revenue  projections 
for  the  proposed  bonds.  Miss  Callanan  replied  that  the  redemption  period 
would  be  30  years  and  that  revenue  projections  for  bond  interest  and  re- 
demption for  the  issue  have  been  made  for  a three  year  period.  She  indicated 
further  that  although  no  projections  have  been  made  for  the  full  life  of  the 
bonds,  a feasibility  study  has  been  prepared  for  airport  revenues  to  1985 
which  include  all  operating  requirements  in  addition  to  the  proposed  revenue 
bonds.  Additionally,  in  response  to  inquiries  from  the  Committee,  Miss 
Callanan  noted  that  there  is  no  obligation  on  the  part  of  the  City  for  these 
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bonds.  She  observed  that  the  proposal  does  include  a reserve  to  cover  re- 
venue deficiencies  relative  to  the  payment  of  bond  interest  and  redemption. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 


II.  Coordination  of  Non-Profit  Corporations 

Mr.  Miller  indicated  that  after  yesterday’s  meeting  with  City  officials 
and  the  Sponsors  for  the  proposed  Performing  Arts  Center  there  is  a need  for 
improved  coordination  of  the  project.  He  stated  that  the  Committee  at  a 
previous  meeting  recommended  the  preparation  of  a resolution  for  the  Board 
of  Supervisors  which  would  designate  the  Committee  as  the  coordinating  agency 
for  the  project,  but  this  resolution  has  not  been  prepared  by  the  staff. 

Mr.  Mellon  remarked  that  there  is  presently  no  real  basis  for  the  control 
of  non-profit  coirporations.  On  this  problem,  Mr.  Miller  indicated  that  the 
staff  of  the  CAO's  Office  is  preparing  an  ordinance  for  submission  to  the 
Board  of  Supervisors  relative  to  the  control  of  non-profit  corporations. 

After  further  discussion  about  the  resolution  and  the  willingness  of 
the  Sponsors  to  work  V7ith  the  City  in  the  developiaent  of  the  Performing  Arts 
Center,  the  Committee  agreed  that  a letter  should  be  sent  to  the  Sponsors 
for  their  review  which  would  establish  the  Committee  as  the  official  over- 
view agency  for  the  proposed  project. 


****** 

The  meeting  was  adjourned  at  9:20  a.m. 


Respectfully  submitted. 


Calvin  L,  Malone,  Secretary 
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SEP  1 a IS  ^ 

Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring,  Tatarian,  Tolan 


I.  Request  for  Supplemental  Appropriations: 

a.  Public  Works,  Engineering,  Sept.  10,  1975,  $4,132.02 

For:  Maintenance  of  slide  area,  Portola  Dr.  at  25th  Street 
From:  Road  Fund  - General  Maintenance,  Slide  Areas, 

Appropriation  No.  5.684.215.000.000 
To:  Road  Fund  - General  Maintenance,  Slide  Areas, 

Appropriation  No.  5.684.215.000.000 

b.  Parking  Authority,  September  10,  1975,  $20,000.00 

For:  Preliminary  studies  for  an  off-street  parking 

facility  at  the  Embarcadero  and  Mission  Street 
From:  Unappropriated  balance  of  Off-Street  Parking  Fund  (Acct.1990 
To:  Embarcadero  Garage  (Mission  S Steuart  Sts.), 

Appropriation  No.  5.608.200.000.000 

c.  War  Memorial,  August  21,  1975,  $22,500.00 

For:  Feasibility  Study  for  Performing  Arts  Center 

From:  Performing  Arts  Center  Revenue  Sharing,  Appropriation 
No.  3.691.501.610.980 
To:  Appropriation  No.  5.691.512.610.000 


Presentation  of  Hastings  Law  School  Development  Proposal. 

III.  Other  Business. 
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^Capital  Improvement  Advisory  Committee 
Friday,  September  19,  1975  — 9:15  A.M. 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Sxjinmary  minutes  of  the  meeting  held  Friday,  September  19,  1975  at  9:15  a.m. 
in  Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  PT;iblic  Utilities 
John  Harrington,  Controller’s  Office 
Stanley  R.  Larsen,  Mayor's  Office 
Jeffrey  Lee,  Public  Works 
Dean  L.  Maoris,  City  Planning 
Thomas  W.  Malloy,  Recreation  and  Park 

Staff 

Fred  C.  Chan,  Public  Works 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO's  Office 

Guests 


Arthur  S.  Becker,  Parking  Authority 

Hastings  College  of  the  Law 

Marvin  Anderson,  Dean 
David  Concepcion,  Associate  Dean 
Norman  Jensen,  Director  of  Facilities 
Ronald  Rossi,  Consultant 


I.  Requests  for  Supplementation  Appropriation 

a.  Public  Works,  Engineering,  $4,132.02  for  maintenance  of  slide  area 
at  Portola  Drive  and  24th  Street 

Mr.  Lee  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  work  is  cxirrently  underway  on  the  maintenance  of  the  slide  area  at 
Portola  Drive  and  24th  Street,  but  because  of  unexpected  slippage  further 
drainage  work  is  necessary  to  protect  the  slope.  He  noted  that  the  pro- 
posed modification  of  contract  would  be  greater  than  10  percent  of  the 
original  contract  amount  and  that  fxjnds  are  available  for  the  modification. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 
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b.  Parking  Authority,  $20,000  for  preliminary  studies  and  environmental 
impact  report  for  an  off-street  parking  garage  at  Embarcadero  and 
Mission  Street. 

Mr.  Becker  reviewed  the  supplemental  appropriation  request.  He  indicated 
a proposal  has  been  put  together  which  calls  for  the  construction  of  a 
parking  garage  for  500  cars  along  the  Embarcadero  between  Mission  and  Howard 
Streets.  Additionally,  the  proposal  will  provide  for  the  construction  of 
approximately  18,000  square  feet  of  commercial  rental  space  on  the  ground 
floor  of  the  garage  facility.  Mr.  Becker  noted,  however,  that  the  request 
before  the  Committee  was  to  provide  for  further  feasibility  studies  and  for 
the  environmental  impact  report  for  the  proposed  facility. 

Mr.  Harrington  stated  that  a letter  had  been  sent  from  the  Controller  to 
the  Parking  Authority  which  indicated  that  there  is  an  estimated  $300,000 
annual  operating  deficit  projected  for  the  proposed  garage  facility.  He 
believed  that  the  supplemental  appropriation  request  should  be  continued  to 
permit  further  discussion  of  the  deficit  problem.  Also,  Mr.  Maoris  suggested 
that  further  clarification  is  desirable  regarding  the  deficit  question. 

After  further  discussion,  the  Committee  agreed  to  continue  consideration 
of  the  supplemental  appropriation  request  for  one  week. 

c.  War  Memorial,  Performing  Arts  Center,  $22,500  for  studies  and 
environmental  impact  report. 

With  no  representative  present  from  the  War  Memorial,  Mr.  Malone  indicated 
that  the  supplemental  appropriation  request  is  consistent  with  the  terms  of 
the  Planning  and  Feasibility  Agreement  between  the  City  and  the  Sponsors  as 
approved  by  the  Board  of  Supervisors. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 


II.  Presentation  of  Development  Proposal  for  Hastings  College  of  the  Law. 

Dean  Anderson  made  the  initial  presentation.  He  reviewed  the  history  of 
the  College  in  San  Francisco  and  its  aspirations  for  the  future. 

Following  Dean  Anderson's  remarks,  Mr.  Jensen  discussed  several  general 
objectives  for  the  future  development  of  the  College  on  the  block  immediately 
west  of  the  present  facility.  He  indicated  that  a principal  objective  of 
the  development  program  is  to  provide  a campus  atmosphere  for  the  College. 

He  believed  that  the  College's  academic  activities  coupled  with  private  and 
other  governmentally-oriented  activities  could  create  a vital  day  and  night 
activity  area  in  the  Civic  Center.  Mr.  Jensen  noted,  however,  that  he  would 
like  to  know  what  elements  should  be  included  in  the  development  proposal 
to  best  serve  the  City. 
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In  response  to  the  Committee's  concern  regarding  the  financing  of  the 
proposed  development.  Dean  Anderson  indicated  that  capital  funds  for  the 
academic  portion  of  the  project  would  come  from  the  state  legislature. 
Additionally,  funds  would  be  provided  by  private  investment  and  from  the 
leasing  of  facilities  within  the  development. 

Mr.  Malloy  asked  if  the  College  has  considered  expanding  to  the  east 
along  McAllister  Street.  Dean  Anderson  indicated  that  this  alternative  has 
been  explored  to  some  extent,  but  that  it  does  not  look  good. 

Mr.  Miller  observed  that  the  City  has  been  looking  for  a courthouse  site 
for  many  years  and  that  the  subject  block  could  be  used  jointly  by  the  College 
and  the  courts.  Also,  he  noted  that  the  Civic  Center  is  a governmental  area 
which  provides  various  services  to  the  citizens  of  the  City  and  the  Bay  Area, 
He  questioned  whether  the  development  program  proposed  by  the  College  would 
provide  the  type  of  public  service  customarily  associated  with  the  Civic 
Center. 

In  conclusion.  Dean  Anderson  indicated  that  the  College  wants  to  do 
something  which  will  enhance  the  Civic  Center  area  and  that  the  Committee 
will  be  kept  informed  about  the  development  program. 


* * * 


The  meeting  was  adjourned  at  10:45  a.m. 


Respectfully  submitted. 


Calvin  L,  Malone,  Secretary 
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Roll 

I. 

II. 

III. 


^ Capital  Improvement  Advisory  Committee 
Friday,  September  26,  1975  — 8:15  A.M. 

Room  289,  City  Hall 

Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring,  Tatarian,  Tolan 


Request  for  Supplemental  Appropriation: 

a.  Parking  Authority,  September  10,  1975,  $20,000.00 
For:  Preliminary  studies  for  an  off-street  parking 

facility  at  the  Embarcadero  and  Mission  Street 
From:  Unappropriated  balance  of  Off-Street  Parking 
Fund  (Acct.  1990) 

To:  Appropriation  No.  5.608.200.000.000 
(Postponed  from  meeting  of  September  19,  1975) 


A report  from  the  Director  of  the  Office  of  Community 
Development  on  the  1976  Community  Development  Program. 


Other  business. 
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^.CAPIIAL  IMPROVEMENT  ADVISORY  COMMITTEE 


^Siammary  minutes  of  the  meeting  held  Friday,  September  26,  1975  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 

Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  Harrington,  Controller's  Office 
Robert  C.  Levy,  Public  Works 
Dean  L.  Maoris,  City  Planning 
Thomas  W.  Malloy,  Recreation  and  Park 
John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Calvin  L.  Malone 
Guests 

Arthur  S.  Becker,  Parking  Authority 
Melvin  Swig,  President,  San  Francisco  Central  City 
Parking  Corporation 

James  Jaquet,  Office  of  Community  Development 
Charles  Forester,  Clearinghouse 
Janet  Rogers,  CORO  Intern 


I.  Request  for  Supplemental  Appropriation 

a.  Parking  Authority,  $20,000  for  preliminary  studies  and  environmental 
impact  report  for  an  off-street  parking  garage  at  Ent±>arcadero  and 
Mission  Street  (consideration  continued  from  the  Committee's  previous 
meeting) . 

Mr.  Harrington  discussed  the  deficit  question  raised  at  the  Committee's 
previous  meeting.  He  indicated  that  the  Controller  suggests  that  the  deficit 
question  be  referred  to  the  Board  of  Supervisors.  Tlie  Committee  concurred. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 


II.  1976  Community  Development  Program 

Mr.  Jaquet  reviev;ed  the  Commixnity  Development  Block  Grant  process.  He 
indicated  that  the  grant  funds  do  not  represent  new  monies  to  the  City,  but 
rather  the  consolidation  of  former  grant  programs.  He  observed  that  most  of 
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the  grant  fvinds  in  the  1975  and  1976  programs  are  to  complete  existing  commit- 
ments. Mr.  Jaquet  noted  that  the  principal  thrust  of  the  program  is  for  the 
conservation  of  housing.  Additionally,  funds  are  being  provided  for  new  housing 
sites  and  for  the  improvement  of  neighborhood  quality.  He  stated  that  because 
of  the  federal  requirement  for  citizen  participation,  the  program  has  a strong 
neighborhood  orientation  and  that  the  priority  on  the  use  of  funds  is  to  low  and 
moderate  income  neighborhoods. 

Mr.  Jaquet  remarked  that  the  block  grant  funds  cannot  be  used  to  siab- 
stantially  reduce  the  City's  current  expenditure  level.  Mr.  Macris  noted  that 
there  is  an  obscure  clause  in  the  law  which  requires  a local  maintenance  of 
effort,  but  that  there  is  perhaps  some  tolerance  for  citywide  projects.  Mr. 

Levy  suggested  that  various  capital  program  items  unfunded  in  the  budget  should 
be  looked  at  closely  to  determine  how  they  meet  community  development  program 
objectives.  The  Committee  concurred. 

Mr.  Levy  asked  if  the  grant  f^inds  could  be  used  for  maintenance.  Mr.  Jaquet 
replied  that  the  funds  cannot  be  used  for  maintenance.  He  stated  further  that 
one  criterion  of  the  program  is  the  emphasis  on  low  maintenance  capital  projects. 


* * * * 


The  meeting  was  adjovurned  at  9:30  a.m. 


Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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AGENDA 

Capital  Improvement  Advisory  Committee 
Friday,  October  17,  1975  — 8:15  A.M. 
Room  289,  City  Hall 


^OCUiV'E'NrS 

1 r le:-, 


J FHAi\C13CO 
SOC  LIBRARY 


Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring,  Tatarian , Tolan 


I.  Request  for  Supplemental  Appropriation 

a.  Airports  Commission,  October  7,  1975,  $306,600.00 
For:  Various  reconstruction  and  replacement  items 
From:  Unappropriated  balance  of  f unds--Airports 

Operating,  G.  L.  1990 

To:  Appropriation  Numbers  5.725.232.000,  5.725.251.001, 
5.726.704.000  and  5.726.705.000 


II.  Discussion  of  the  draft  of  the  Development  Agreement, 

Performing  Arts  Center 


III.  Other  business. 
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CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


Summary  minutes  of  the  meeting  held  Friday,  October  17,  1975  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT:  Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  Harrington,  Controller's  Office 
Dean  L.  Macris,  City  Planning 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Hugh  Hiatt,  Public  Works 
Robert  Kenealey,  City  Attorney's  Office 
Calvin  L.  Malone,  City  Planning 
Wallace  Wortman,  Real  Estate 

Guests 


Airports  Commission 

Mary  Callanan 
Ronald  Wilson 

I.  Request  for  Supplemental  Appropriation 

a.  Airports  Commission,  $306,600  for  contractual  services  and  various 
reconstruction  and  replacement  projects. 

Mr.  Mellon  noted  that  the  supplemental  appropriation  request  includes 
two  items  for  contractual  services  ($6,600  for  the  noise  monitoring  system 
and  $40,000  for  conference  expences)  that  are  not  under  the  review  responsi- 
bility of  the  Committee, 

Miss  Callanan  and  Mr.  Wilson  reviewed  the  reconstruction  and  replacement 
portion  of  the  supplemental  appropriation  request.  Miss  Callanan  indicated 
that  the  request  will  provide  for  the  consolidation  of  several  locker  rooms 
into  a single,  functional  facility  for  airport  security  personnel  and  that 
the  work  will  also  provide  facilities  for  women  members  of  the  security 
force.  Mr.  Wilson  stated  that  major  work  needs  to  be  done  on  the  elevators 
and  escalators  in  the  South  and  Central  Terminals  which  cannot  be  covered 
under  the  annual  servicing  contracts.  He  observed  that  during  the  rehabili- 
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tation  of  the  Central  Terminal  in  past  years,  the  two  passenger  elevators 
were  not  included  in  the  contract  work  and  that  they  are  in  a "shabby"  con- 
dition. Mr.  Mellon  indicated  that  the  final  part  of  the  reconstruction  and 
replacement  request  is  for  re-roofing  a portion  of  the  Air  West  hangar. 

The  Committee  voted  to  approve  the  supplemental  appropriation  requeipt. 


II.  Discussion  of  Development  Agreement  for  the  Performing  Arts  Center 

Mr.  Malone  noted  that  all  Committee  members  had  received  a draft  copy 
of  the  proposed  Development  Agreement  for  the  Performing  Arts  Center  pre- 
viously. He  indicated  that  based  on  comments  for  various  Committee  members 
and  the  City  Attorney’s  Office,  several  amendments  are  suggested  to  the 
Agreement.  The  Coxnmittee  concurred  with  the  amendments  with  the  following 
exceptions:  That  reference  to  the  temporary  parking  spaces  be  deleted;  that 
reference  to  the  special  account  be  deleted;  and  that  a new  section  be  added 
regarding  payment  responsibility  for  Sponsors'  contractors. 


III.  Other  Business 

Mr.  Malone  advised  the  Committee  that  the  Public  Library  Commission  has 
recommended  a bond  proposition  in  the  amovint  of  $59.5  million  for  the 
November  1976  election. 


* * * * 

The  meeting  was  adjourned  at  9:30  a.m. 


Respectfully  svibmitted. 


Calvin  L.  Malone,  Secretary 
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AGENDA 

^ Capital  Improvement  Advisory  Committee 
Thursday,  November  6,  1975  — 9:00  A.M. 
Room  289,  City  Hall 


Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring,  Tatarian,  Tolan 


I.  Request  for  Supplemental  Appropriation: 

a.  Dept,  of  Public  Works,  Engineering,  Oct.  29,  1975,  $22,500 
For:  Emergency  construction  of  auxiliary  drain. 

City  Hall  - EDP  Complex 

From:  1975-76  Budget  - Emergency  Reserve  Fund 

To:  Appropriation  Number  5.445.515.423.000 

II.  Entertainment  Center,  non-profit  corporation. 

III.  Proposed  bond  issues  for  the  election  of  June  8,  1976. 

IV.  Other  business. 


r-  -'''  ''v 


e«t;HcwioO  iaeiBevoiciiRit  XVtiQ^O 


- 


^ ' . ,^«.'V,iS!.  t?'. 


00 Vt  — dVQI  "ti^dtcrsveA 

, :.'■;  -*■;■ 

■..  "'■  ,.:XX*K't^£0  asooH  wi’'.  '# 

;;:■,  ■.j;/V-!H^  '\..^r^'''  ■ ' '^..'y;  V,  ,.  -;,  V;  ■ V /t-'^. 


fl*X«^:,nJ!4:?[j»»«^  .gRi^  .-»Hs#M  . .,teX«w3  4.', 


'■■'... /’''V  '■  r 

ujtyi^«Xic^qf^  IjBtcnwi*^lq<iiif8  ^ol*. 


■ ■ ' ■#'■■  ■-.  • ■'  ^ 1 

00«gSS:r  c^VOX  *^-ti»«ail*8i5S  .^airfirot  oXXtfc^  ^ 

V ■ : <m  - itt^ 

!><»*€  ®^'i«0«H^^dn95nc6«*it  8V«-aT0X  -^Tio^  

' 'loT  ^ 'ilii  i_lj  I 

■ ^' - 

,iioXJii’ioi|to:3»  ^ll,0!j|«i-*oofi  in«niiX«i“x^^a^  ‘Xl 

V ■ x ' ' 

.6Tex  ,8  oajfV  to  #)i»!>oX*  •rt»  »<>s  i>nod  b9^ot<^y  .HI^ 


: jX  iK'*'  'vV''i.-  ' ' 


^CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


DUCUiViENTS 
NOV  2 0 19/d 


Summary  minutes  of  the  meeting  held  Thursday,  November  6,  1975  at  9:00  a.m. 
in  Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  Harrington,  Controller’s  Office 
Dean  L.  Macris,  Mayor’s  Office 
Thomas  W.  Malloy,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 

Staff 

Jeffrey  Lee,  Piablic  VJorks 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO' s Office 

Guests 


Ray  G.  Danehy,  Public  Works 

Edward  D.  Keil,  representing  City  of  San  Francisco 

Social  Services  Corporation  and  City  of  San  Francisco 
Entertainment  Center 

William  M.  Kaufman,  President,  Social  Services  Corporation 


I.  Request  for  Supplemental  Appropriation 

a.  Department  of  Piablic  Works,  Engineering,  $22,500  for  emergency 
construction  of  auxiliary  drain  for  EDP  Complex,  City  Hall. 

Mr.  Tatarian  indicated  that  the  preliminary  estimate  of  $22,500  for  the 
supplemental  appropriation  has  been  revised  to  $25,000. 

Mr.  Danehy  reviev;ed  the  supplemental  appropriation  request.  He  stated 
that  the  cooling  system  for  the  EDP  Complex  in  the  basement  of  City  Hall  dis- 
charges into  the  sanitary  sewer.  During  periods  of  heavy  use,  the  sewer  line 
becomes  over-loaded  and  the  resulting  back-up  causes  flooding  in  the  basement 
area.  He  explained  that  the  project  will  provide  for  the  construction  of  a 
separate  discharge  line  for  the  EDP  Complex  which  will  tie  directly  to  the 
main  sewer  on  Polk  Street. 

The  Committee  voted  to  approve  the  supplemental  appropriation  as  amended 
by  Mr.  Tatarian. 
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II.  Social  Services  Corporation 


Mr.  Keil  reviewed  the  progress  to  date  for  the  construction  of  a new 
building  for  the  Department  of  Social  Services  under  the  non-profit  cor- 
poration. He  noted  that  the  land  has  been  acquired  and  that  bids  are  to 
be  received  on  November  12,  1975  for  the  construction  of  the  building.  He 
indicated  that  the  estimated  building  cost  is  $9.0  million  and  that  interest 
on  the  proposed  bond  issue  is  estimated  to  be  7.75%. 

In  response  to  Mr.  Mellon's  question  regarding  the  reason  for  the  pre- 
sentation to  the  Committee/  Mr.  Keil  explained  that  the  Finance  Committee 
of  the  Board  of  Supervisors  recommended  that  he  present  the  proposal  to  the 
Committee  for  their  review.  Mr.  Mellon  observed  that  the  Committee  had  re- 
viewed and  approved  the  proposal  on  several  previous  occasions. 

After  further  discussion  on  the  proposed  building  by  several  Committee 
members,  and  on  learning  that  there  were  no  significant  changes  from  the 
proposals  previously  reviewed,  the  Committee  voted  to  approve  the  non-profit 
corporation  proposal. 

III.  Entertainment  Center 

Mr.  Keil  reviewed  and  simmarized  the  non-profit  corporation  proposal  for 
the  construction  of  a sports  arena  in  the  Yerba  Buena  project  area  as  con- 
tained in  the  letter  of  intent  submitted  to  the  Board  of  Supervisors.  He 
indicated  that  the  proposal  calls  for  the  construction  of  an  all-purpose 
sports  and  entertainment  facility  with  approximately  17,000  fixed  and  3,000 
temporary  seats.  The  estimated  cost  of  the  building  is  $20.0  million.  He 
explained  that  the  arena  will  be  designed  to  tie  into  the  proposed  convention 
center  in  the  Yerba  Buena  area.  Also,  he  noted  that  no  City  funds  will  be 
used  for  the  sports  facility.  Mr.  Keil  stated  that  the  non-profit  corporation 
will  contract  with  a separate  corporation  who  will  have  the  responsibility 
for  the  management  of  the  project, 

Mr.  Malloy  asked  about  parking  facilities  for  the  sports  arena.  Mr. 

Keil  stated  that  the  staff  of  the  Redevelopment  Agency  has  offered  a parcel 
of  land  across  the  street  from  the  arena  for  off-street  parking;  however,  a 
member  of  the  Board  of  Directors  has  suggested  that  the  existing  garage  at 
Fifth  and  Mission  be  used  to  meet  the  parking  requirements  for  the  sports 
facility.  Mr.  Keil  explained  that  the  garage  facility  is  presently  empty  at 
night  and  that  it  could  therefore  be  used  for  arena  parking  during  evening 
hours . 


Mr.  Maoris  observed  that  if  parking  in  the  Yerba  Buena  area  is  modified 
from  the  approved  plan  it  would  be  tantamount  to  a modification  of  the  Environ- 
mental Impact  Report  which  might  require  further  review.  Based  on  this 
opinion,  Mr.  Maoris  believed  that  the  use  of  the  existing  garage  at  Fifth  and 
Mission  would  be  better  than  attempting  to  provide  a new  parking  facility  not 
covered  in  the  previous  environmental  review  process. 
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Mr.  Mellon  expressed  concern  regarding  the  development  of  architectural 
plans  for  the  sports  facility.  He  advised  Mr.  Keil  to  have  the  project 
architect  work  closely  with  the  Bureau  of  B\iilding  Inspection  at  an  early 
stage  to  eliminate  possible  conflicts  between  design  proposals  and  code  re- 
quirements. Mr.  Keil  concurred. 

After  further  discussion  about  various  project  details,  the  Committee 
voted  to  approve  the  letter  of  intent  submitted  by  the  non-profit  corporation. 


IV.  Bond  Propositions  for  the  June  1976  election. 

Mr.  Miller  reviewed  the  schedule  for  submission  of  bond  propositions  for 
the  June  1976  election  which  had  been  distributed  to  the  Committee.  He  in- 
dicated that  only  two  proposals  are  under  consideration: 

1.  Laguna  Honda  Hospital  improvements  to  meet  federal  Medi-care 
requirements. 

2.  Acquisition  of  the  State  Compensation  Insurance  building. 


The  meeting  was  adjourned  at  10:30  a.m. 


Respectfully  submitted, 
Calvin  L.  Malone,  Secretary 
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AGENDA 


Capital  Improvement  Advisory 
Friday,  November  14,  1975  — 
Room  289,  City  Hall 


Committee 
8:15  A.M. 


Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring,  Tatarian,  Tolan 


I.  Request  for  Supplemental  Appropriation: 

a.  Fire  Dept.,  Planning  £ Research,  Nov.  4,  1975,  $15,400.00 
For:  Land  acquisition,  36  Bluxome  St.  for  drill 

sessions  and  off-street  parking 
From:  Fire  Department  Land  Reserve  Fund,  Appropriation 

Number  GL  3990 

To:  Appropriation  Number  5.145.600.000 


II.  Proposed  bond  issues  for  the  election  of  June  8,  1976. 


III. 


Other  business . 
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^ CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


’^3 

^Summary  minutes  of  the  meeting  held  Friday,  November  14,  1975  at  8:15  a.m. 
in  Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  Harrington,  Controler's  Office 
Dean  L.  Macris,  City  Planning 
John  J,  Spring,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Hugh  Hiatt,  Public  Works 
Jeffrey  Lee,  Public  Works 
Calvin  L.  Malone,  City  Planning 

Guests 


Max  J.  Babin,  Real  Estate 

Robert  E.  Clancy,  Assistant  Chief,  Fire  Department 


I.  Request  for  Supplemental  Appropriation 

a.  Fire  Department,  36  Bluxome  Street,  land  acquisition  for  drill 
sessions  and  off-street  parking. 

Assistant  Chief  Clancy  reviewed  the  supplemental  appropriation  request. 

He  indicated  that  the  request  is  for  the  acquisition  of  a thirty-foot  strip 
of  land  adjacent  to  the  existing  fire  station  to  provide  an  area  for  on-going 
training  programs  and  for  a secure  off-street  parking  area.  He  noted  that  the 
station  is  being  rehabilitated  under  the  previously-approved  fire  station  improve- 
ment bond.  Also,  he  stated  that  the  existing  station,  in  the  future,  could  be 
the  site  for  the  consolidation  of  other  fire  stations  in  the  area. 

The  Committee  voted  to  approve  the  supplemental  appropriation. 


II.  Proposed  Bond  Propositions  for  the  June  1976  Election, 

a.  Mr.  Mellon  indicated  that  a letter  has  been  received  from  the  Real 
I Estate  Department  regarding  an  $8.0  million  general  obligation  bond  proposition 
if  for  the  acquisition  of  the  State  Compensation  Insurance  Fund  building. 
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After  discussion  on  alternate  methods  of  acquiring  the  building,  the 
Committee  agreed  to  continue  consideration  for  one  week. 

b.  Mr.  Mellon  indicated  that  a letter  has  been  received  from  the 
Department  of  Public  Health  regarding  a $10.0  million  general  obligation 
bond  proposition  for  improvements  to  Laguna  Honda  to  bring  the  hospital 
into  compliance  with  the  Life  Safety  Code  and  other  federal  and  state 
regulations. 

Mr.  Hiatt  stated,  in  response  to  Mr.  Mellon's  question,  that  the  Bureau 
of  Architecture  is  reviewing  the  problem;  however,  no  final  program  or  cost 
estimate  has  been  prepared  at  this  time  by  the  Bureau. 

The  Committee  agreed  to  continue  consideration  of  the  bond  proposal 
for  one  week. 


* * * * 


* 


The  meeting  was  adjourned  at  8:45  a.m. 


Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 


- : ■ • s -■iq-.  K1  • 
' q j'v'tod 
,?  ‘ns 


SF 

CIL 

* I 

iilzihi 


^ AGENDA 

^Capital  Improvement  Advisory  Committee 
Friday,  November  21,  1975  --  8:30  A.M, 
Room  289,  City  Hall 


Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring,  Tatarian,  Tolan 


I.  Request  for  Supplemental  Appropriation. 


II.  Proposed  bond  issues  for  the  election  of  June  8,  1976. 
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III. 


Other  business. 
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^CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 
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'oil-lir  Summary  minutes  of  the  meeting  held  Friday,  November  21,  1975  at  8:15  a.m.  in 
Room  289,  City  Hall. 

PRESENT : Committee 


Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  Harrington,  Controller's  Office 
John  J.  Spring,  Recreation  and  Park 
S.  Myron  Tatarian,  Pxablic  Works 
John  H.  Tolan,  Jr.,  Mayor's  Office 

Staff 

Calvin  L.  Malone 
Guest 

Max  J.  Babin,  Real  Estate 


I.  Proposed  Bond  Propositions  for  the  Election  of  June  8,  1976. 

a.  Laguna  Honda  Hospital 

Mr.  Malone  reported  on  a meeting  held  at  Laguna  Honda  Hospital  between 
federal,  state  and  city  representatives  to  discuss  the  issue  of  hospital  com- 
pliance with  the  Life  Safety  Code  and  other  federal  and  state  regulations.  He 
indicated  that  both  federal  and  state  representatives  would  accept  a phased 
program  of  improvements  designed  to  meet  regulatory  requirements  which  would 
involve  budgetary  appropriations  for  immediate  and  intermediate-term  resolution 
of  deficiencies  and  long-term  bond  financing.  Therefore,  Mr.  Malone  recommended 
that  the  proposed  bond  proposition  for  the  June  election  be  deferred  because, 
with  emphasis  being  placed  on  immediate  problems,  insufficient  time  is  available 
to  prepare  a well-conceived  proposal. 

The  Committee  concurred  with  Mr.  Malone's  recommendation  and  voted  to  defer 
the  request  to  the  November  1976  election. 

b.  State  Compensation  Insurance  Fund  building 

Mr.  Babin  reviewed  the  various  alternate  methods  which  could  be  used  to 
acquire  the  State  Compensation  Insurance  Fvind  building.  He  indicated  that  the 
Real  Estate  Department  will  be  meeting  v/ith  the  Fvind  to  discuss  the  possibili- 
ties and  legal  implications  of  the  various  acquisition  methods. 
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After  fxirther  discussion,  the  Committee  recommended  to  the  Real  Estate 
Department  that  a letter  should  be  sent  to  the  Board  of  Supervisors  which 
outlines  the  various  alternatives  for  Board  review  and  that  the  proposed  bond 
proposition  be  deferred  at  this  time. 


* * 


* * 


The  meeting  was  adjourned  at  9:30  a.m.  in  honor  of  Committee  member 
John  H.  To Ian,  Jr.  who  is  retiring  from  City  services. 

Respectfully  submitted. 


Calvin  L.  Malone,  Secretary 
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AGENDA 

^Capital  Improvement  Advisory  Committee 
Friday,  December  12,  1975  — 8:15  A.M. 
Room  289,  City  Hall 


Roll  Call:  Mellon,  Crowley,  Farrell,  Maoris,  Spring,  Tatarian,  Tolan 


I.  Requests  for  Supplemental  Appropriations: 

a.  Social  Services,  November  24,  1975,  $2,500.00 

For:  Connection  of  fire  hose  system  at  1680  Mission 
From:  Federal  and  State  Subventions  and  any  funds 
legally  available 

To:  Appropriation  Number  5.169.213.000 


b.  Port  Commission,  November  21,  1975,  $9,400,000.00 
For:  Various  improvement  projects 
From:  Various  appropriation  numbers 
To:  Various  appropriation  numbers 


c.  Art  Commission,  December  3,  1975,  $229,850.00 

For:  Acquisition  of  property  at  934  Brannan  Street 
From:  Neighborhood  Arts  Program  6 Supporting  Services, 
(Reserve);  Appropriation  Number  3.113.273.610.000 
To:  Appropriation  Number  5.113.503.610.000 


II.  Other  Business. 
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^^CAPITAL  IMPROVEMENT  ADVISORY  COMMITTEE 


-rS;  Suiratiary  minutes  of  the  meeting  held  Friday,  December  12,  1975  at  8:15  a.m.  in 
' Room  289,  City  Hall.  0^ 

PRESENT : Committee 

Thomas  J.  Mellon,  Chairman 
George  L.  Carey,  Public  Utilities 
John  Harrington,  Controller’s  Office 
Dean  L.  Maoris,  City  Planning 
John  J.  Spring,  Recreation  and  Park 
S.  Myron  Tatarian,  Public  Works 

Staff 

Jeffrey  Lee,  Public  Works 
Thomas  W.  Malloy,  Recreation  and  Park 
Calvin  L.  Malone,  City  Planning 
Thomas  G.  Miller,  CAO’s  Office 

Guests 


DUCUwitNiS 
JAN  1 6 1976 

p u B t Y. 


John  Anderson,  Mayor's  Office 
Thomas  Flaherty,  Social  Services 
Martin  Snipper,  Art  Commission 

Port  Commission  representatives: 

Thomas  T.  Soules 
Charles  Vickers 
John  Yeomans 

I.  Requests  for  Supplemental  Appropriations 

a.  Social  Services,  $2,500  for  connection  of  fire  hose  system  at 
1680  Mission  Street. 

Mr.  Flaherty  reviewed  the  supplemental  appropriation  request.  He  indicated 
that  the  request  is  for  reconnecting  the  fire  hose  system  to  the  main  water 
supply  system  at  1680  Mission  Street.  He  stated  that  the  City's  share  of  the 
project  would  be  $714,000. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

b.  Port  Commission,  $9,400,000  for  various  improvement  projects. 

Mr.  Yeomans  reviewed  the  supplemental  appropriation  request.  He 
indicated  that  the  funds  are  from  the  $34,000,000  Port  Improvement  Bond 
approved  by  the  electorate  in  1971.  In  summarizing  the  list  of  projects 
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which  has  been  s^lbmitted  for  Committee  consideration,  he  noted  that  they 
reflect  the  changing  conditions  of  Port  operations  and  that  they  will  pro- 
vide for  the  more  efficient  use  of  the  bond  fvinds.  He  indicated  that  bond 
interest  and  redemption  would  be  included  in  the  Port's  budget.  In  response 
to  Mr.  Harrington's  question  about  the  impact  of  the  request  on  the  Port's 
revenues,  Mr.  Yeomans  noted  that  the  revenue  situation  will  be  tight  in  the 
next  fiscal  year,  however. 

The  Committee  expressed  particular  concern  regarding  the  project  for 
land  acquisition  and  improvements  at  the  Hunters  Point  shipyard.  Mr.  Soules 
explained  that  this  project  is  vital  to  the  Port  and  that  it  will  indicate 
good  faith  on  the  part  of  the  City  to  allocate  these  initial  funds  for  the 
shipyard  area.  He  remarked,  however,  that  at  present  no  other  Port  funds 
are  available  for  further  improvements  to  the  area. 

Mr.  Mellon  asked  if  the  U.  S.  Navy  would  agree  to  sell  any  of  the  ship- 
yard property.  Mr.  Anderson  indicated  that  some  of  the  property  will  be 
available  for  lease  and  sale,  but  that  there  are  many  concerns  regarding  the 
future  development  of  the  shipyard  area.  He  indicated  that  the  Navy's 
principal  concern  is  to  find  someone  to  take  the  property  off  their  hands. 

Mr.  Maoris  stated  that  the  City  must  make  some  hard  decisions  about  the 
future  of  the  Port  before  funds  are  allocated  to  a series  of  new  projects  for 
port  improvements.  He  believed  that  the  question  should  be  placed  before  the 
Board  of  Supervisors  as  a policy  issue. 

Mr.  Mellon  inquired  about  the  benefits  of  the  shipyard  site  under  Port 
control.  Mr.  Anderson  noted  that  employment  opportunities  would  be  similar 
regardless  of  whether  the  shipyard  is  \ander  public  or  private  control; 
however,  he  indicated  that  governmental  ownership  could  probably  corant  on 
more  federal  monies  than  could  be  obtained  by  a private  agency.  Mr.  Soules 
stated  that  port  facilities  in  the  United  States  are  operated  by  governmental 
agencies.  He  also  remarked  that  the  park  improvements  which  are  proposed 
for  the  shipyard  area  are  more  appropriately  a responsibility  of  a piablic 
rather  than  a private  agency. 

Mr.  Mellon  stated,  following  discussion  on  the  request,  that  the  Committee 
was  not  in  a position  to  approve  or  disapprove  the  supplemental  appropriation 
request  at  this  time  because  it  involves  major  policy  questions  regarding  the 
future  of  the  Port.  He  suggested  that  the  Committee  work  further  with  the 
Port  in  resolving  these  questions,  Mr.  Soules  concurred. 

C.  Art  Commission,  $229,850  for  acquisition  of  property  at  934  Brannan 
Street. 

Mr.  Snipper  reviewed  the  supplemental  appropriation  request.  He 
indicated  that  the  Board  of  Supervisors  has  agreed  to  provide  $500,000 
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annually  over  a five  year  period  from  General  Revenue  Sharing  funds  for 
community  cultural  facilities.  He  stated  that  the  property  at  934  Brannan 
Street  will  provide  a cultrual  facility  in  the  South  of  Market  area  in 
addition  to  providing  storage  space  for  the  neighborhood  arts  program. 

The  Committee  voted  to  approve  the  supplemental  appropriation  request. 

***** 

The  meeting  was  adjourned  at  10:00  a.m. 

Respectfully  submitted, 

Calvin  L.  Malone,  Secretary 
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